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Annual  Report 
1971-1972 


Mr.  Thomas  J.  Mellon 

Chief  Administrative  Officer 

City  and  County  of  San  Francisco 

Dear  Mr .   Mel  1  on: 

The  annual   report  of  the  Department  of  Public  Works 
for  the  fiscal   year  ending  June  30,   1972,   is  submitted 
herewith  in  accordance  with  the  provisions  of  Section 
20  of  the  Charter  of  the  City  and  County  of  San  Francisco. 

The  Department  budget  totaled  $3^,765,551   from  the 
following  budgeted  sources:     General   Fund,  Special  Gas 
Tax  Street   Improvement  Fund  and  Road  Fund.     The  amount 
actually  expended  was  $27,773,566,  which  does  not 
include  large  encumbrances  being  disbursed,   but  not 
yet  finalized,   for  capital    improvement  projects. 

During  the  year,  the  Department  awarded  255  public 
construction  contracts  for  a  total   bid  amount  of 
approximately  $19,900,000.       Large  contracts  awarded 
covering  work  of  substantial   community  interest  included: 
Geary  Boulevard  Underpass  at  Masonic  Avenue;  Street 
Lighting  Improvements  in  large  sections  of  the  City; 
Reconstruction  of  Market  Street,   Front  Street  to 
First  Street  and  5th  Street  to  7th  Street;  Bayview 
School;     Hunters  Point  Child  Care  Center;  and 
Improvements  to  0 1 Shaughnessy  Boulevard. 

Other  major  construction  projects  in  progress  during 
the  year  included:     San  Francisco  General  Hospital 
Medical   Center;     Army  Street  Circle  Rechanne 1 i zat i on ; 
Improvement  and  Expansion  of  Candlestick  Park  Stadium; 
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Reconstruction  of  Mission  Street,   16th  Street  to  24th 
Street;     Diamond  Heights  High  School;     and  Trunk  Sewers 
in  Sixth,  Turk  and  Taylor  Streets. 

As  further  evidence  of  the  faith  which  private  capital 
has  in  the  development  of  San  Francisco,  private  building 
continued  at  a  high  cost  volume  pace.       There  were 
10,590  permits  issued  for  a  record  value  of  construction 
work  of  about  $464,000,000. 

An  unusual  activity  for  the  Department  during  the  year 
was  its  involvement  in  the  Sewer  Service  Charge  Ordinance, 
the  passage  of  which  was  necessary  for  the  City  to 
maintain  eligibility  for  state  and  federal  water  pollution 
control  grants.      The  Department  expended  considerable 
time  and  effort  on  researching  and  analyzing  the  numerous 
versions  of  the  original   law  and  its  subsequently  adopted 
amendments. 

For  their  fine  cooperation  and  effort  in  conducting  their 
respective  operations,   I   thank  the  Assistant  Directors, 
the  Bureau  heads  and  their  staffs.       I  am  also  deeply 
grateful   to  you  for  your  generous  help  and  support  in 
matters  concerning  the  Department. 


Very  truly  yours, 


S.  M.  Tatarian 

Director  of  Public  Works 
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The  fiscal  year  1971-72  was  one  of  personnel  and  organizational 
changes  and  also  one  of  more  detailed  planning  and  studies  with 
citizen  participation  than  has  been  experienced  in  previous  years 
due  to  the  public's  keen  concern  of  our  environment  and  the  ever 
increasing  tax  burden. 

Mr.  Ross  T.  Shoaf,  the  Assistant  City  Engineer  for  the  past  ten 
(10)  years ,  retired  from  City  service  in  February  1972  after  34 
years  with  the  Bureau.    Although  Ross  retired  from  the  City,  he 
will  still  be  quite  busy  as  National  President  of  the  Institute 
of  Traffic  Engineers  (ITE),  a  field  he  has  been  active  in  through- 
out his  professional  career  and  one  in  which  he  has  gained  world- 
wide prominence.    Mr.  Guido  Galli,  Principal  Civil  Engineer,  who 
headed  up  our  Division  of  General  Engineering  Services  retired  at 
the  close  of  the  fiscal  year  after  35  years  service  with  the 
Bureau.    Guido  plans  to  spend  his  time  and  engineering  knowledge 
and  experience  in  getting  that  little  white  ball  to  drop  in  the 
hole  on  the  golf  courses  around  the  Bay  Area. 

Due  to  the  increased  concern  and  requirements  in  the  water  pollu- 
tion control  field,  several  organizational  changes  were  made  in 
the  Bureau  to  permit  more  efficient  coordination  of  our  program. 
The  Mechanical  Engineering  Section  which  was  formerly  in  the 
Division  of  General  Engineering  Services  was  divided  into  two 
sections  with  the  Section  concerned  with  treatment  plants  and 
sewage  pumping  stations  transferred  to  the  Division  of  Sanitary 
Engineering  and  the  remainder  concerned  with  public  buildings, 
high  pressure  water  systems  and  irrigation  facilities  will  remain 
as  a  Section  in  General  Engineering  Services.    A  Sewer  Service 
Charge  Section  was  also  added  to  the  Division  of  Sanitary  Engineer- 
ing to  handle  complaints,  make  investigations  and  furnish  informa- 
tion on  the  newly  enacted  "Sewer  Service  Charge." 


MAJOR  ACCOMPLISHMENTS 

In  addition  to  the  passage  of  the  "Sewer  Service  Charge, "  the 
major  physical  accomplishments  were  the  passage  of  a  $6  million 
bond  issue  for  street  and  park  lighting  and  the  completions  of 
the  $2.6  million  Sixth  Street  Sewer  Project,  the  $347,000  Telegraph 
Hill  Boulevard  Slide  Stabilization,  the  $298,000  Fourth  Street 
Bridge  Modifications  and  the  $240,000  John  McLaren  Park  Amphi- 
theater.    On  the  multi-million  dollar  Army  Street  Circle  Rechan- 
nelization  Project,  which  was  begun  in  1968,  we  completed  the 
$1.2  million  Contract  2  freeway  off -ramps,  awarded  and  75  per  cent 
completed  the  $865,000  Contract  4  freeway  on-ramp,  and  designed 
and  prepared  the  fifth  and  final  contract  for  a  $200,000  pedestrian 
overcrossing.    We  awarded  $7.3  million  worth  of  contracts  and  began 


construction  on  the  Market  Street  Beautif ication  Project.  We 
also  awarded  contracts  for  the  $2.4  million  Geary  Boulevard 
Underpass  at  Masonic  Avenue  which  was  assisted  financially- 
through  the  Federal  "TOPICS"  program  and  for  the  $875,000 
Improvements  to  the  Macroscopic  Handling  Facilities  at  the 
Southeast  Treatment  Plant.    Design  was  completed  and  a  contract 
advertised  for  a  $2+  million  8-foot  sewer  relocation  from  Howard 
Street  to  Fourth  Street  and  to  Mission  Street  to  allow  for  the 
construction  of  the  new  south  of  Market  Yerba  Buena  Convention 
Center. 


OUTLOOK  FOR  1972-73 

We  would  expect  that  a  "Master  Plan"  for  both  wet  and  dry 
weather  pollution  problems  will  be  adopted  by  the  City  during  the 
the  coming  fiscal  year  and  that  we  can  commence  with  the  long 
hard  task  of  putting  the  plan  into  existence. 

A  City  Demonstration  Project  for  protected  neighborhood  streets 
is  being  planned  to  get  citizen  reaction  to  determine  what  our 
future  program  will  be  in  handling  the  traffic  requirements  in 
the  residential  neighborhoods. 

A  $25  million  bond  issue  for  replacing  and  reconstructing  many 
of  our  older  sewers  is  being  prepared  for  the  November  ballot. 

Additional  studies  are  being  conducted  for  expanding  our  system 
of  bicycle  routes ,  for  changing  the  traffic  patterns  on  the 
Great  Highway;  for  beautifying  the  streets  in  neighborhood 
commercial  districts  and  to  provide  for  our  parking  and  other 
traffic  problems  especially  on  mass  transit  streets  such  as 
Judah,  Taraval  and  Upper  Market  Street. 


CONTRACTS  AWARDED  AND  PAYMENTS  MADE 
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FISCAL  YEAR   ENDING  JUNE  30 


SIGNIFICANT  ACTIVITIES 


A.  TRAFFIC,  TRAFFICWAYS  AND  TRANSPORTATION 


Traffic  Control  Devices 

During  the  year,  national  authorities  issued  a  new  Manual 
on  Uniform  Traffic  Control  Devices,  and  the  Traffic  Engi- 
neering Division  started  changing  control  devices  on  the 
City's  streets  to  conform. 

The  more  significant  changes  are: 

a.  Centerline  stripes  -  All  centerline  striping 
will  now  be  yellow,  whereas  before  double 
centerlines  were  yellow  and  other  centerlines 
were  white. 

b.  Symbol  signs  -  Many  regulatory  and  warning 
signs  will  now  have  a  symbol  message  rather 
than  words. 


c.     Pedestrian  signals  -  The  colors  of  these 

signals  are  being  changed  from  red  to  orange 

for  DON'T  WALK)  and  from  green  to  white 
for  WALK). 

Federal  Highway  Safety  Project 

In  1971-72,  two  Federal  Highway  Safety  Projects  were  completed. 
The  projects  were  entitled  "Single  Vehicle  Fixed-Object  Acci- 
dent Study"  and  "Electronic  Data  Processing  of  Traffic  Accidents." 

The  "Single  Vehicle  Fixed-Object  Accident  Study"  was  the  first 
of  its  kind  in  the  country  with  regard  to  single  vehicle  fixed- 
object  accidents  in  urban  locations.     The  results  of  the  study 
showed  that  fixed  objects  on  median  islands ,  particularly  on 
streets  with  horizontal  and  vertical  alignment  changes  had  higher 
accident  rates  than  on  streets  with  straight  alignment.  The 
study  also  showed  that  post-accident  investigation  often  is  some- 
what sketchy  due  to  the  severity  of  the  accident  and  the  desire 
of  the  officer  to  remove  both  the  injured  and  the  debris  from  the 
scene  of  the  accident. 

Some  conclusions  reached  were  that  more  attention  should  be  paid 
to  objects  in  the  median  strips  near  the  roadway,  especially 
where  there  are  changes  in  horizontal  and  vertical  alignment. 
Also  a  more  thorough  investigation  of  the  accident  is  needed 
with  regard  to  what  happened  immediately  prior  to  the  accident. 

Electronic  Data  Processing  of  Accidents  provided  an 
opportunity  to  consolidate  significant  traffic  engi- 
neering data.     Traffic  volumes,  pedestrian  volumes, 
traffic  speeds,  accidents,  and  street  side  conditions 
were  among  those  factors  entered  into  a  single  data 
bank  on  tape.    A  program  was  developed  to  compute 
traffic  signal  priority  ratings  and  accident  rates 
for  each  intersection  in  San  Francisco.     This  means 
that  at  this  time  over  7,000  locations  have  been 
studied  with  regard  to  this  type  of  information. 

We  were  also  able  to  develop  a  rapid  means  of  deter- 
mining accident  rates  for  segments  of  our  City  streets. 


Downtown  Traffic  Plan 

Extensive  studies  were  made  by  the  Traffic  Engineering 
Division  during  this  year  to  evaluate  the  effect  of 
Phase  II  of  the  Downtown  Traffic  Plan. 

Phase  II  consisted  of  the  following: 

1.    Adding  Geary  and  Sutter  to  the  North  of  Market 
one-way  grid  and  reversing  Post  Street. 


2.  Making  Howard  and  Folsom  one-way  streets. 

3.  Prohibiting  left  turns  on  Mission  Street. 

4.  Installing  peak  hour  exclusive  bus  lanes. 

5.  Other  minor  traffic  changes. 

The  traffic  results  are  shown  in  the  following  plates. 
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In  the  North  of  Market  area,  traffic  movement  was  bettered 
at  all  times  with  improvements  ranging  from  10  per  cent  to 
36  per  cent.     South  of  Market ,  there  was  a  4  per  cent  de- 
crease for  one  direction  during  the  off-peak  period,  but 
all  other  periods  showed  improvements.    Their  range  was  12 
per  cent  to  43  per  cent. 

The  changes  appeared  to  help  transit  also.    While  there 
were  patronage  drops  on  the  affected  lines,  the  losses 
were  less  severe  than  those  of  the  system  as  a  whole 
7.1  per  cent  versus  10.4  per  cent.    Operationally,  travel 
time  decreased  18  per  cent  on  the  No.  38  line,  and  Christmas 
holiday  switchbacks  on  the  No.  1,  No.  2,  No.  3,  No.  38  and 
No.  45  lines  dropped  from  76  to  20  in  a  one-week  period. 

Overall,  Phase  II  seems  to  have  been  quite  successful  in 
making  traffic  movement  downtown  more  fluid. 

Summer  Youth  Program 

In  an  effort  to  partially  relieve  the  social  pressures 
generated  by  thousands  of  male  high  school  students  jdled 
during  the  summer  vacation,  the  City  embarked  on  an  ambi- 
tious program  to  gainfully  employ  a  large  group  of  these 
students  between  the  ages  of  16  and  21.     Of  the  486  youths 
employed  by  the  Department  of  Public  Works,  80  were  em- 
ployed by  this  Bureau. 

Since  the  funds  for  this  program  were  appropriated  from 
state  allocated  gasoline  taxes,  the  locations  and  scope 
of  work  was  strictly  limited  to  streets,  roads  and  their 
appurtenances . 

Fifty  (50)  young  men  were  assigned  to  the  Traffic  Engineer- 
ing Division  to  obtain  traffic  information.  Traffic 
counts  were  made  at  over  3*000  locations.    At  each  loca- 
tion, traffic  was  counted  by  direction  and  vehicles  were 
classified  as  autos,  2-axle,  3-axle,  multi-axle  trucks  and 
buses.     Pedestrians  and  bicycles  were  also  counted.  In 
addition  to  this  information,  over  a  thousand  railroad 
grade  crossings  were  observed  to  determine  traffic  flow 
at  these  locations.    This  information  provides  a  valuable 
source  of  data  with  regard  to  traffic  flow  in  and  through 
San  Francisco  as  well  as  providing  factors  to  use  in  the 
design  of  City  streets.     The  remaining  thirty  (30)  were 
assigned  to  the  Division  of  Streets  and  Highways  -  Street 
Inspection  Section.    These  young  men  checked  and  reported 
such  things  as  missing  side  sewer  vent  covers,  missing 
sidewalk  trees,  abandoned  driveways,  broken  sidewalks, 
holes  in  streets,  missing  street  name  signs  and  damaged 
or  missing  traffic  control  devices.    All  of  the  above  data 
was  then  transmitted  to  the  proper  City  agencies  for  action 
to  alleviate  the  unsafe  conditions  caused  by  missing  or 
illegal  facilities. 


5.  TV  Surveillance  for  Traffic  Control 

Bids  were  received  for  the  construction  of  the  first  part 
of  a  television  surveillance  system  for  traffic  control 
in  April  1972  and  a  contract  was  awarded  in  the  amount  of 
$43,765  to  L.K,  Comstoke  Company. 

Surveillance  of  traffic  from  a  vantage  point  high  above 
the  street  will  enable  observers  to  direct  the  activities 
of  traffic  policemen  by  radio  to  prevent  traffic  violations , 
such  as  double  parking  or  parking  in  towaway  zones.  Obser- 
vers will  be  able  to  assume  manual  control  of  traffic  sig- 
nals to  expedite  movement  of  emergency  vehicles  or  to  expe- 
dite traffic  flow. 

Under  this  contract,  the  television  camera  will  be  installed 
atop  a  50-foot  pole  at  the  intersection  of  Fifth  and  Mission 
Streets.    Signals  from  the  camera  will  be  transmitted  to  a 
monitor  at  the  Hall  of  Justice.    Observers  will  be  able  to 
aim  the  camera  and  operate  the  zoom  lens  by  remote  control. 

It  is  expected  that  additional  cameras  will  be  provided  in 
the  future  throughout  the  downtown  area. 

6.  Filbert  Street  Stairway  Improvement 

Telegraph  Hill's  rickety  Filbert  Street  stairway,  a  300  step 
wooden  landmark  plunging  from  Montgomery  Street  to  Sansome 
Street  has  been  rebuilt  to  City  standards. 

The  new  stairway  was  first  proposed  by  the  Department  of 
Public  Works  to  be  entirely  of  concrete,  but  through  nu- 
merous meetings  with  the  property  owners  and  civic  groups 
a  compatible  solution  was  agreed  upon.    The  lower  third  of 
the  stairway  was  constructed  with  earth  colored  concrete 
while  the  upper  portion  was  rehabilitated  in  wood,  thus 
preserving  the  atmosphere  of  the  neighborhood. 


Filbert  Street  Stairway-Montgomery  to  Sansome  Streets. 
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The  above  photograph  shows  the  lower  portion  of  the  stairway 
after  construction,  and  the  two  photographs  below  show  how  the 
upper  portion  was  restored. 


BEFORE  AFTER 


Portola  Drive  Pedestrian  Overcrossing  at  Kensington  Way 


The  pedestrian  overpass  was  constructed  in  order  to  improve 
pedestrian  safety,  specifically  for  school  children,  and 
reduce  interruption  to  through  traffic  on  heavily  traveled 
Portola  Drive. 

The  bridge  was  designed  by  the  Bureau  of  Engineering  to  take 
advantage  of  the  landscaped  surroundings  and  to  feature  a 
novel,  esthetically  pleasing  cross-section.    The  choice  of 
using  a  new  idea  of    broken  face  finish"  on  the  concrete 
columns  was  a  success. 

The  structure  consists  of  two  cast-in-place  cantilevered 
ramps,  each  extending  to  the  curb  line,  and  a  precast  curved 
reinforced  concrete  center  girder  which  was  constructed  in 
the  center  island  of  Portola  Drive.    The  precast  girder  was 
rotated  to  position,  lifted  and  securely  seated  in  place  in 
less  than  an  hour.    This  procedure  provided  the  minimum  dis- 
ruption of  traffic  on  Portola  Drive. 


The  above  photographs  show  the  before  and  after  views  along 
Portola  Drive.    Construction  was  begun  in  April  1971  and  was 
completed  in  November  1971  by  the  construction  firm  of  Holmes 
and  Holmes  Clair,  Inc.  for  the  sum  of  $64,543. 


B.     ENVIRONMENTAL  WASTE  CONTROL 


1.  Federal  and  State  Action 

During  the  last  year  the  U.S.  Congress  has  been  completely 
revising  the  Federal  Water  Quality  Act.    The  amendments  will 
be  the  vehicle  for  a  gigantic  national  water  quality  effort. 
The  Bureau  closely  scrutinized  each  of  the  proposed  changes 
in  the  law,  and  its  representatives  testified  in  Washington, 
D.C.  on  their  effects  on  San  Francisco  and  the  100,  mostly 
larger  and  older,  cities  with  combined  sewage  and  rainfall 
systems.    We  also  worked  with  the  American  Metropolitan 
Sewage  Association  (AMSA)  to  add  provisions  in  the  new  law 
to  allow  cities  with  combined  systems  to  carry  out  an  effect- 
ive water  quality  program.    Unfortunately,  Congress  has  been 
unable  to  resolve  all  the  differences  between  the  versions 
passed  by  the  Senate  and  by  the  House;  and,  to  date,  the  new 
legislation  has  not  yet  reached  the  President's  desk. 

The  Environmental  Protection  Agency  (EPA)  earlier  this  year 
announced  that  no  Federal  grants  will  be  awarded  for  treatment 
programs  unless  they  remove  85$  of  the  biochemical  oxygen  de- 
mand (BOD);  San  Francisco  requested  a  waiver  from  the  EPA  for 
a  new  outfall  from  the  North  Point  Plant  based  on  the  treat- 
ment level  that  could  be  achieved  within  the  land  available 
at  that  site.    The  EPA,  however,  decided  that  the  85$  BOD 
requirements  would  be  applied  to  that  part  of  the  Bay  between 
San  Francisco  and  Alcatraz  Island  and  San  Francisco  could  not 
rely  on  permission  to  construct  this  outfall. 

The  State  Legislature,  after  a  year's  consultation  with  the 
sewering  agencies  of  the  Bay  Area,  passed  legislation  creating 
the  Bay  Area  Sewage  Services  Agencies  (BASSA).     This  new  special 
purpose  regional  agency  is  charged  with  preparing  regional  water 
pollution  planning  and  assisting  various  agencies  in  meeting  the 
requirements  of  the  Regional  Water  Quality  Control  Board.     If  a 
local  agency  does  not  proceed  with  necessary  construction,  BASSA 
also  has  the  power  to  implement  it.    The  San  Francisco  Board  of 
Supervisors  has  appointed  three  of  its  members  to  the  twenty-one 
member  agency  board  which  will  conduct  the  affairs  of  this  re- 
gional agency. 

2.  Waste  Water  Management  Master  Plan 

"The  San  Francisco  Master  Plan  for  Wastewater  Management"  was 
completed  and  submitted  to  the  San  Francisco  Board  of  Supervi- 
sors Committees  of  Finance,  Health  and  Welfare  at  a  joint  hear- 
ing in  September  of  1971.    The  major  conclusions  and  recommenda- 
tions of  the  Master  Plan  were  described  in  the  1970-71  annual 
report,  and  remained  essentially  the  same.    Briefly,  the  report 
outlines  a  series  of  four  alternative  schemes,  ranging  in  cost 
from  $375  million  to  $700  million  to  treat  comprehensively  the 
wastewater  problem  in  San  Francisco;  the  common  factor  in  all 
of  the  schemes  is  the  proposal  of  a  1,000  MGD  treatment  facility 
in  the  Lake  Merced  area;  the  alternatives  differ  only  in  the 
amount  of  storage  provided,  which  result  in  different  frequen- 
cies and  quantities  of  overflow. 
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Because  of  the  magnitude  of  expenditures  required  for  the 
management  of  wastewater  in  San  Francisco,  the  committees 
concluded  that  it  warranted  further  consideration  and 
scheduled  a  series  of  policy  discussions  with  the  Regional 
and  State  Water  Quality  Control  Boards.     In  addition,  the 
committees  requested  that  the  Master  Plan  be  reviewed  by 
both  the  City  Planning  Commission  and  the  Recreation  and 
Park  Commission.    Upon  completion  of  these  reviews,  the 
plan  will  then  be  considered  by  the  Board  of  Supervisors 
for  adoption. 


Federal  Grant  Activities 

Application  documents  were  prepared  and  submitted  for 
Federal  and  State  grants  to  aid  in  the  construction  of 
waste  treatment  and  transport  facilities  having  a  total 
project  cost  of  $33*500,000.    The  combined  Federal  and 
State  financial  participation  is  indicated  to  total  80$ 
of  the  project  cost;  however,  pending  legislation  may  in- 
crease the  percentage  of  aid.    These  projects  were  certi- 
fied by  the  State  to  the  Federal  Environmental  Protection 
Agency  on  the  last  day  of  the  fiscal  year.    The  projects 
comprise  Phase  I  of  the  Dry  Weather  Water  Pollution  Control 
Project,  the  total  cost  of  which  is  estimated  to  be  $126,000,000. 

The  documents  prepared  for  the  grant  application  included 
a  comprehensive  draft  Environmental  Impact  Statement  and  a 
detailed  final  Project  Report.    The  Environmental  Impact 
Statement  discusses  a  number  of  alternative  solutions  to 
the  dry  weather  water  pollution  control  problem,  and  was 
made  available  to  both  public  and  private  agencies  for  review 
and  comment  through  the  State  and  Regional  Clearinghouses. 
This  document  will  be  put  into  final  form  after  receipt  of 
all  comments. 

Other  activities  included  various  analyses  of  cash  flow  as 
related  to  receipt  of  grant  funds,  meetings  with  HUD  on 
sewer  facilities  grants,  acceptances  of  grant  offers  totaling 
$2,400,000  based  on  prior  applications,  preliminary  research 
and  computations  required  for  the  development  of  a  revenue 
program,  and  preparation  of  an  Environmental  Impact  Statement 
for  relocation  of  the  North  Point  main  sewer  in  the  Yerba 
Buena  Center  area. 


Wet  Weather  Program  Development 

While  the  Master  Plan  has  yet  to  be  officially  adopted  by 
the  San  Francisco  Board  of  Supervisors  as  of  the  close  of 
the  1971-72  fiscal  year,  the  analysis  of  data  being  gathered 
by  the  S.F.H.H.D.A.R.  system  proceeded.     During  the  1971-72 
rainfall  season,  24  storm  events  were  examined  and  computer 
programs  were  written  and  modified  to  catalogue  the  total 


volume  of  rainfall  occurring  per  storm  event  for  the  entire 
City.    For  smaller  sub-areas,  a  computer  program  obtained 
from  Harvard  University  which  interpolates  between  data  points 
was  modified  to  fit  San  Francisco's  case  so  that  rainfall  in 
between  gauges  could  be  intrapolated.    In  addition,  the  flow 
levels  measured  in  the  sewers  were  examined,  and  runoff 
values  were  quantified  in  the  case  of  the  Vicente  watershed 
system,  and  the  task  of  correlating  rainfall -runoff  relation- 
ships is  proceeding.     Correlation  between  rainfall  and  runoff 
exists  in  the  case  of  the  storms  examined  to  date;  the  object- 
ive at  this  point  is  to  establish  a  sufficient  history  of 
correlation  so  that  reliability  and  confidence  in  the  data  can 
be  achieved. 

The  City  has  also  submitted  a  request  for  a  federal  grant  to 
the  Environmental  Protection  Agency  for  $3  million  to  assist 
the  City  in  conducting  research  in  the  control  of  aspects  of 
wastewater  management.    The  data  measured  to  date,  as  described 
in  the  previous  annual  report  and  as  confirmed  in  this  period, 
substantiates  the  conclusion  that  rainfall  occurrence  is  such 
that  in  a  storm  situation,  the  appropriate  allocation  of  re- 
sources through  a  computer-controlled  system  of  regulating  de- 
vices, will  result  in  effective  management  of  the  runoff,  and 
a  possible  reduction  in  the  number  of  overflows  projected  in 
the  Master  Plan;  however,  before  this  objective  can  be  attained, 
the  control  concepts  have  to  be  formulated  from  an  analysis  of 
the  storm  and  runoff  patterns  in  San  Francisco,  and  the  control 
scheme  tested  in  a  laboratory  scale  model.    Once  the  dexterity 
is  developed  to  do  this  in  the  laboratory,  then  design  can  pro- 
ceed on  a  full  scale  pilot  retention  basin,  with  the  objective 
of  testing  the  maintenance  and  operation  problems  associated 
with  retention  basins. 

Sewer  Service  Charge 

In  August  1971  the  Board  of  Supervisors  passed  the  Sewer 
Service  Charge  Ordinance.     It  was  due  to  go  into  effect 
on  September  1,  1971  but  the  President's  Price  Freeze  delayed 
enforcement  until  January  26,  1972. 

The  Bureau  of  Engineering  was  assigned  the  responsibility 
of  administering  the  ordinance  and  a  special  crew  was  orga- 
nized to  respond  to  the  750  citizen  inquiries  the  Bureau 
was  receiving  every  week.    They  found  that  Water  Department 
records  showed  many  residences  listed  as  businesses  and  that 
San  Francisco  has  a  surprising  number  of  water  meters  sup- 
plying strictly  irrigation  needs.    After  field  investiga- 
tions, the  Bureau  was  able  to  provide  adjustments  for  many 
San  Franciscans  in  these  situations. 

State  guidelines  require  the  recipients  of  State  and  Federal 
grants  to  have  a  revenue  program.    The  money  from  the  Sewer 
Service  Charge,  in  addition  to  part  of  the  receipts  from 


the  property  tax  and  the  Industrial  Waste  Ordinance,  will 
go  into  the  City's  revenue  program.    The  charge  is  an  attempt 
to  provide  alternative  financing  for  the  sewers  and  treatment 
facilities  and  is  based  on  water  usage. 

In  fiscal  year  1971-72  San  Francisco  was  able  to  reduce  the 
property  tax  rate  $0.09  per  $100  of  assessed  valuation.  If 
the  Sewer  Service  Charge  had  not  been  enacted,  the  Bureau 
estimates  the  rate  would  have  risen  approximately  $0.50  per 
$100.    This  represents  a  shift  of  about  $13  million  away 
from  the  ad  valorem  tax. 

Nevertheless,  the  Bureau  has  been  engaged  in  a  continual 
reevaluation  of  the  impact  of  the  charge  on  San  Francisco. 
The  Board  of  Supervisors  adopted  an  interim  amendment  which 
reduced  the  burden  onihe  small  store  owner.    As  this  report 
was  being  prepared,  the  Board  and  this  Bureau  were  still 
working  on  proposals  to  provide  a  more  equitable  distribu- 
tion of  the  cost  of  the  sewers  with  special  regard  for  the 
needs  of  residential  property  owners  and  tenants. 

6.    Baker  Street  Dissolved  Air  Flotation  Facility 

As  described  more  completely  in  previous  Annual  Reports, 
this  air  flotation  plant  is  designed  to  treat  combined  sewer 
overflows  from  the  Baker  Street  Outfall  during  storm  periods 
as  part  of  a  Federally  funded  demonstration  program. 

The  facility  was  first  operational  during  the  1970-1971  rainy 
season.    Operation  during  this  period  was  hampered  by  the  new- 
ness of  the  facility,  equipment  testing,  and  repair  problems. 
To  facilitate  data  gathering  under  these  conditions,  tests 
were  conducted  on  a  pilot-scale  dissolved  air  flotation  plant 
and  also  on  the  Baker  Street  facility  under  dry-weather  condi- 
tions.   These  tests  were  conducted  with  raw  and  diluted  raw 
sanitary  sewage  to  simulate  the  behavior  and  performance  char- 
acteristics of  the  process  during  wet-weather  flows.     In  July 
1971  the  results  obtained  from  both  studies  were  submitted  to 
the  EPA.    The  Final  Report  on  the  project  was  submitted  to  the 
Environmental  Protection  Agency  (EPA)  in  September  1971  for 
review. 

Data  to  date  indicates  that  the  process  is  not  as  effective 
as  originally  anticipated  at  higher  loading  rates  and  is  simi- 
lar to  chemical  primary  treatment  in  efficiency  at  conventional 
loading  rates.    Tentative  standards  for  wet  weather  cannot  be 
met  by  this  process  and  its  applicability  in  San  Francisco  is 
at  best  limited.    Indications  received  to  date  from  the  EPA 
are  that  more  evaluation  work  will  be  required  to  satisfy  EPA 
grant  conditions  relative  to  wet  weather  operation  and  appli- 
cability elsewhere  in  the  country.    This  work  is  planned  for 
the  winter  of  1972-73  as  part  of  the  normal  operation  of  the 
facility. 
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To  accomplish  that  end,  modifications  to  the  facility  are 
necessary  including  a  method  of  providing  continuous  flow  to 
the  plant  during  periods  of  rainfall  for  operational  periods 
of  a  significant  duration. 

Plans  and  specifications  have  been  prepared  for  these  modifi- 
cations and  additions  to  the  facility  and  the  contract  is  anti- 
cipated to  be  out  for  bid  by  late  summer  1972. 

Southeast  Water  Pollution  Control  Plant 
Sludge  Filtration  Improvements 

An  emergency  contract  was  awarded  for  modifications  and 
additions  to  the  ancillary  equipment  to  improve  sludge 
filter  operation  at  the  Southeast  Water  Pollution  Control 
Plant . 

Major  work  included  improvements  to  the  sludge  pumping 
systems  and  lime  feed  and  storage  facilities  for  sludge 
conditioning. 

The  existing  diaphragm  pumps  for  feeding  digested  sludge 
to  the  filters  were  replaced  with  progressing  cavity  posi- 
tive displacement  pumps,  each  equipped  with  a  self-contained 
hydraulic  variable  speed  drive.     Each  sludge  pump  is  capable 
of  pumping  250  gpm  and  the  flow  rate  can  be  remotely  varied 
by  an  operator  at  the  filter  operating  platform. 

The  lime  feed  system  for  sludge  conditioning  includes  stor- 
age tanks,  make-up  tanks,  feed  tank  and  transfer,  recycle 
and  feed  pumps. 

Lime  slurry  is  delivered  at  35$  to  45$  concentration  to  two 
10,000  gallon  storage  tanks  equipped  with  mechanical  mixers 
to  keep  the  lime  in  suspension.    When  required,  lime  is 
transferred  from  the  storage  tanks  to  three  existing  3000 
gallon  make-up  tanks  where  the  material  is  diluted  to  20$ 
concentration.     20$  lime  is  pumped  to  a  feed  tank  from  which 
positive  displacement  pumps  take  suction  and  lime  is  metered 
at  variable  flow  rates  to  the  sludge  conditioners. 

To  prevent  lime  from  settling  in  the  200  foot  long,  2.\  inch 
diameter  transport  line  between  the  make-up  and  feed  tanks, 
lime  slurry  is  pumped  at  100  gpm  continuously  to  the  feed 
tank.     Since  a  maximum  of  10  gpm  of  lime  is  needed  for  each 
of  the  two  filters,  excess  lime  at  the  feed  tank  is  conti- 
nuously recycled  back  to  the  make-up  tank  with  a  separate 
pump  and  transport  line. 

Other  work  included  in  this  contract  are  relocation  of  fer- 
ric chloride  feed  pumps  and  tanks  and  replacement  of  filter 
cake  transfer  chute  between  the  horizontal  and  incline  con- 
veyor belts  to  accommodate  the  increase  production  from  the 
coil  filters. 


Southeast  Water  Pollution  Control  Plant  - 

Gas  Recirculation  and  Related  Work  (Contract  I) 

The  project  involved  the  cleaning  of  two  100-foot  diameter 
digesters  (No.  6  and  No.  10)  at  the  Southeast  Water  Pollu- 
tion Control  Plant  in  preparation  for  their  conversion  to 
a  "high  rate"  gas  recirculation  system,  which  will  be 
titled,  Contract  II. 

The  material  removed  from  the  digesters  consisted  of 
10,000  cubic  yards  of  concentrated  inert  sludge  (black 
humus-like  material)  rags,  hair  and  sand  which  had  accumu- 
lated in  the  digesters  since  the  beginning  of  plant  opera- 
tion in  1951. 

Construction  work  for  this  project  began  in  March  1972 
and  is  expected  to  be  completed  in  August,  1972.  The 
work  consisted  of  the  following  mode  of  operation: 

1.  Hydraulic  sluicing  of  the  digester  contents  from  the 
digesters  to  a  lagoon  area  constructed  adjacent  to 
the  digesters.    The  lagoon  consisted  of  earth  dikes 
10  -  11  feet  high  encircling  a  ponding  area  approxi- 
mately 3^,000  ft    in  area. 

2.  Overflow  from  the  lagoon  was  recycled  back  to  the 
headworks  by  means  of  a  connection  from  the  lagoon 
to  the  Phelps  Street  sewer. 

3.  Settled  material  was  removed  from  the  lagoon  by 
crane  (clam- shelling)  and  transported  via  water- 
tight trucks  to  Mountain  View  for  disposal  as  land 
fill. 

The  major  problem  encountered  by  the  contractor  during  his 
operations  was  to  sufficiently  dewater  the  material  in  the 
lagoon  to  a  state  suitable  for  hauling  and  disposal  and  to 
control  the  solids  content  of  the  lagoon  overflow  to  a 
level  that  would  not  adversely  affect  treatment  plant 
operation.    To  achieve  this,  a  variety  of  methods  were 
employed  by  the  contractor,  including  flocculation  by 
use  of  an  air  compressor,  recycling  of  the  overflow  back 
to  a  digester  to  achieve  more  settling  time  and  the  use 
of  chemical  dewatering  and  flocculant  aids  (granuated  lime 
and  polymers ) . 

Modifications  will  be  included  in  the  forthcoming  contract 
for  conversion  of  these  digesters  which  are  expected  to 
minimize  deposition  of  solids  within  the  digester. 


C.     RECREATION  AND  PARK  ENGINEERING 


1.    John  McLaren  Park  Amphitheater 

The  continuing  improvement  and  development  of  John  McLaren 
Park  is  becoming  a  reality.     McLaren  Park  comprises  the 
largest  unimproved  park  in  the  City's  jurisdiction  and  the 
City  has  adopted  a  policy  in  recent  years  of  improving  this 
park  with  recreational  facilities,  while  at  the  same  time 
maintaining  the  natural  beauty  of  the  overall  area. 

The  most  recently  completed  project  is  the  John  McLaren 
Amphitheater,  which  is  nested  on  the  lee  side  of  this  hilly 
region  to  protect  the  audiences  from  the  prevailing  westerly 
winds . 

This  project  was  designed  by  the  Recreation  and  Park  Divi- 
sion of  the  Bureau  working  in  concert  with  the  Architecture 
Consultant,  Mr.  Alex  Yel-Thornton.     The  problem  posed  was 
to  install  the  Amphitheater  facility  as  inconspicuously  as 
possible  in  a  natural  setting  surrounded  by  trees.  This 
problem  was  resolved  by  constructing  the  Amphitheater  due 
west  of  the  Caretaker's  house  in  a  secluded  glen  which  is 
not  visible  from  any  of  the  main  roadways  or  recreation 
areas  of  the  park. 

On  the  completion  of  the  Design  on  this  project,  bids  were 
taken  and  in  early  January  1971 >  the  project  was  awarded  to 
G.M.  Labrucherie  of  Livermore,  California,  at  the  low  bid  of 
$226,000.00. 

Actual  physical  excavation  in  the  field  began  during  the 
spring  of  1971. 
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The  photograph  on  the  preceding  page  was  taken  at  one  end  of 
the  bleacher  section  at  the  completion  of  the  project  and 
shows  not  only  the  installation  of  the  Port  Orford  Cedar  bench 
sections,  and  the  exposed  aggregate  reinforced  concrete  end 
wall,  but  also  shows  the  additional  trees  that  were  planted 
adjacent  to  and  around  the  amphitheater  to  allow  for  even  more 
shelter  and  improve  the  acoustical  effect  upon  maturity.  The 
lawn  was  planted  after  the  existing  subsoil  was  thoroughly 
mixed  with  a  rich  loam  mixture  and  after  the  installation  of 
an  automatic  irrigation  system. 


The  photograph  above  illustrates  the  basement  portion  beneath 
the  performance  platform,  which  houses  changing  rooms  for  the 
actors  and  performers,  relief  stations,  make  up  tables  and  the 
acoustical  control  panel. 


The  photograph  on  the  preceeding  page  shows  essentially  the 
same  view  after  the  completion  of  the  installation.  The 
actors  and/or  performers  ascend  from  the  changing  rooms  in 
the  basement  area  onto  the  stage  from  a  set  of  two  stairways, 
which  terminate  directly  behind  the  pre-cast  panels  in  the 
center  of  the  stage.     Close  examination  of  this  photograph 
illustrates  a  performer  emerging  from  the  stairway.  The 
gravel  path  leading  to  the  right  of  the  stage  in  this  photo- 
graph terminates  at  a  parking  lot  which  is  secluded  from  the 
performing  area  but  within  an  easy  level  walk  from  the 
bleacher  section. 


This  closeup  of  the  pre-cast  concrete 
panel  installed  around  the  rear  per- 
imeter of  the  stage  area,  acts  not 
only  as  a  wind  screen  and  protective 
wall  for  performers  coming  up  the 
stairway,  from  the  dressing  rooms 
below,  but  also  the  rough  exposed 
aggregate  surface  of  these  panels 
form  excellent  baseboards  for  sound 
projection  from  the  stage  area  into 
the  bleachers.    This  photograph  also 
demonstrates  the  immediate  proximity 
of  the  existing  mature  trees  around 
the  amphitheater  and  the  spectacular 
view  from  the  bleacher  area  of  down- 
town San  Francisco  on  a  clear  day. 

It  is  truly  a  spectacular  setting 
for  any  out-of-doors  program  or  enter- 
tainment . 


2.     John  Muir  Nature  Trail 

With  the  development  of  the  John  Muir  Nature  Trail  in  the 
remaining  20  acres  at  the  western  extremity  of  the 
Arboretum  the  last  of  the  official  area  designated  as 
Arboretum  in  Golden  Gate  Park,  has  been  developed.  How- 
ever, as  with  a  garden,  an  Arboretum  is  never  completed. 
Plants  are  ever  changing  and  older  plants  must  be  dis- 
carded for  new  acquisitions. 


The  trail  originates  opposite  Stow  Lake  and  meanders 
through  the  20  acres.    Markers  designate  the  various 
plant  communities  such  as  Coast  Chaparral,  North  Oak 
Woodland,  etc.,  and  by  a  low  footbridge  across  a  pond  in 
the  Fresh  Water  Marsh  Community  finally  ending  in  the 
existing  Redwood  Grove  in  the  older  part  of  the 
Arboretum.    This  Grove  was  planted  years  ago  by  the  first 
Director,  Eric  Walters. 


The  photograph  above  shows  the  footbridge  over  a  dry  pond 
(which  will  be  a  future  fresh  water  marsh  plant  community) 
and  the  path  system  sited  to  blend  in  with  the  existing 
topography  and  trees. 

Beside  the  shelter  and  convenience  station  there  is  an 
outdoor-classroom  area  for  lectures  on  native  plants  and 
ecology,  a  subject  of  ever  increasing  interest. 

The  Trail  will  be  planted  by  the  Arboretum  staff.  Since 
much  of  the  plant  material  is  unavailable  commercially, 
plants  will  have  to  be  collected  in  the  wild,  grown  from 
seed  or  cuttings  in  the  Arboretum  nursery. 

The  firm  of  Eckbo,  Dean,  Austin  and  Williams  were  commis- 
sioned to  design  the  site. 

Work  was  performed  by  Glen  E.  Gibson,  Inc.,  at  a  cost  of 
$65,391.80. 


South  Park  Rehabilitation 


South  Park  lies  at  the  edge  of  the  downtown  area  in  the 
South  of  Market  between  Second  and  Third  Streets,  Bryant 
and  Brannan  Streets.     It  is  surrounded  by  a  variety  of 
housing  and  small  businesses.    The  Park  was  in  disrepair 
and  poorly  sited.    The  present  design  evolved  from  meetings 
with  the  neighborhood  groups ,  who  had  definite  suggestions 
as  to  the  renewal  of  the  Park.    They  requested  primarily  a 
variety  of  seating,  a  gathering  place  with  a  stage,  outdoor 
grills,  updated  children  play  areas  and  renewal  of  the  grass 
areas.    The  site  offered  many  trees  which  were  taken  advant- 
age of  in  the  new  design. 

The  long  narrow  park  is  surrounded  by  South  Park  Avenue. 
An  attractive  central  plaza  was  located  at  the  main  cross- 
circulation  point  taking  advantage  of  most  of  the  existing 
sycamore  trees.     Closely  related  to  the  plaza  and  slightly 
to  the  south  is  the  major  sitting  area  with  two  outdoor 
grills  and  dominated  by  a  beautiful  willow  tree  which  also 
provides  a  transition  to  the  younger  children  play  area  with 
its  swings,  climbers,  slide  and  whirl. 


The  above  photograph  shows  the  younger  children's  play  area 
with  the  major  sitting  area  behind  it.     To  the  north  a  small 
stage  backed  by  tall  piles  screens  the  older  children's  play 
area  of  a  fort-like  climber,  tree  houses,  bridge,  climber, 
swing  and  whirl  as  shown  in  the  following  photograph. 


Both  of  the  play  areas  in  turn  lead  to  the  major  grass  areas 
which  culminate  in  small  sitting  areas  at  the  extreme  ends 
of  the  site.    A  path  runs  along  one  edge  of  the  park  con- 
necting all  play  and  sitting  areas.    Benches  along  the  path 
provide  various  places  to  be  alone  or  away  from  the  activity 
centers  as  well  as  taking  advantage  of  the  sun. 


The  Park  was  designed  by  the  Division  of  Recreation  and  Park 
Engineering.    Work  was  performed  by  J.H.  Fitzmaurice,  Inc., 
at  a  cost  of  $71^734. 


D.     STREET  BEAUT IFICATION 

Street  and  Park  Roadway  Lighting  Bond  Issue 

During  the  year  the  Department  of  Public  Works  prepared  a 
report  suggesting  that  a  Bond  Issue  was  required  for  the 
improvement  of  street  lighting  and  for  the  installation  of 
lighting  in  many  of  our  City  parks. 

On  June  6,  1972,  the  citizens  of  San  Francisco  approved  the 
Bond  Issue  in  the  amount  of  $6.05  million.  These  funds  will 
enable  the  Department  of  Public  Works  to  continue  the  Street 
Lighting  Improvement  Program  started  in  1964.  Under  the  new 
bond  issue,  we  will  replace  about  4,200  obsolete  street 
lights  with  4,800  modern  units.  The  total  light  output  will 
be  tripled. 


In  addition,  lights  will  be  installed  in  many  of  our  City- 
parks  and  squares.    This  lighting  will  be  designed  for  the 
safety  and  security  of  individuals  using  recreation  and  park 
facilities  at  night. 

2.    Market  Street  Beautif ication 

The  first  contract  for  reconstruction  of  Market  Street  under 
the  1968  Market  Street  Beautif ication  Bond  Issue  was  awarded 
to  McGuire  and  Hester  of  Oakland  in  December  of  1971.  The 
$1.6  million  dollar  contract  covered  the  area  between  Fifth 
and  Seventh  Streets  and  construction  began  on  January  3 > 1972. 

Prior  to  the  beginning  of  construction,  extensive  modifica- 
tion of  subsidewalk  basements  had  been  completed  by  Market 
Street  property  owners  to  accommodate  the  trees,  street  fur- 
niture and  brick  sidewalks  which  are  to  be  part  of  the  new 
Market  Street.     Utilities  were  removed  from  the  sidewalk 
area  wherever  possible  and  placed  in  the  street  to  prevent 
the  necessity  of  tearing  up  brick  sidewalks  in  the  future. 


Following  the  completion  of  work  by  the  utilities  and  property 
oxmers,  the  City's  Contractor,  McGuire  &  Hester,  constructed  a 
twelve  foot  wide  brick  sidewalk  along  the  property  line  to  allow 
pedestrians  to  walk  freely  along  Market  Street,  unhampered  by 
construction. 


One  lane  of  Market  Street  was  excavated  for  the  placement  of  high 
pressure  water  mains.  Once  this  is  completed,  the  sidewalks  will 
be  extended  out  to  35  feet  from  the  existing  22  feet. 
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Work  remaining  under  this  contract  includes  installing  an 
irrigation  system  and  tree  uplighting  for  the  trees;  instal- 
ling Path-of-Gold  lights  and  new  porcelain  enamelled  traffic 
signs  and  signals;  and  constructing  foundations  for  new 
street  furniture  such  as  benches ,  newspaper  kiosks,  and 
flower  stands. 

The  estimated  completion  date  for  this  contract  is  April, 1973. 

The  second  contract  under  this  program  covering  the  area  from 
Front  Street  to  Fifth  Street  was  also  awarded  to  McGuire  and 
Hester  Company,  the  low  bidder,  for  $2.1  million  dollars  in 

April,  1972.     In  addition,  purchase  contracts  for  the  entire 
project  were  made  in  May,  1972  as  follows: 

Materials  Amount 

Street  Lighting  $1,369,189 

Traffic  Signals  &  Signs  724,296 

Tree  Gratings  352,985 

Bernal  Heights  Improvements 

Over  the  course  of  the  past  year,  a  concerted  effort  has  been 
made  by  numerous  public  and  private  agencies  to  improve  the 
public  facilities  in  the  Bernal  Heights  area. 

In  the  course  of  this  past  year,  four  (4)  contracts  have  been 
let  by  the  Bureau  of  Engineering,  of  the  following  sizes  and 
descriptions : 


1.    A  Mini  Park  has  been  constructed  at  the  intersection 
of  Eugenia  and  Prentiss  in  the  Bernal  Heights  Area, 
at  the  cost  of  $23,000.00  by  G.M.  Labrucherie  and 
Associates . 


2.    Bernal  Heights  Street  Lighting  contracts  1  and  2  have 
also  been  completed  in  this  area,  at  a  total  cost  of 
some  $68,000.00.     This  work  was  performed  by  the 
Newberry  Electric  Corp.  and  included  the  installation 
of  new  and  better  street  lighting  facilities,  with 
greater  lighting  power,  throughout  the  entire  Bernal 
Heights  area,  the  power  sources  for  which  have  been 
completely  installed  underground. 

Two  major  street  projects  were  also  completed  during 
this  time. 


3.  One  on  Bonview  Street  -  from  Eugenia  Northerly  to  its 
terminus  and  Prospect  Avenue  -  from  Heymann  to  Kings- 
ton.   This  contract  was  awarded  to  the  Annuzzi  Concrete 
Service  at  a  low  bid  price  of  $43,000.00,  and  consisted 
of  new  roadway  pavement,  new  curbs  and  new  drainage 
facilities. 

4.  The  last  of  these  projects  performed  this  year  was 
Winfield  Street  Sidewalk  Narrowing  from  Cortland  to 
Esmeralda  at  a  total  cost  of  $126,000.00.    The  Con- 
tractor on  this  project  was  the  Mitchell  Company. 
This  portion  of  Winfield  Street,  which  is  three  blocks 
long,  was  originally  constructed  in  1919.    The  roadway 
was  constructed  to  a  very  narrow  width  and  parking, 
which  is  scarce  in  this  area,  was  limited  to  only  one 
side. 

The  sidewalks  were  narrowed  by  four  feet  under  this 
project  to  provide  parking  on  both  sides.    Samll  por- 
tions of  sidewalk  were  left  at  the  original  width  to 
provide  plaza  areas  for  future  stairways  on  connecting 
streets  and  for  street  tree  planting.    The  overhead 
utilities  were  undergrounded  at  this  time  to  further 
enhance  the  area  and  a  new  sewer  was  constructed  in 
one  of  the  blocks. 


334  WINFIELD  STREET  332  WINFIELD  STREET 

BEFORE  IMPROVEMENT 
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The  above  photograph  dramatically  illustrates  the  improvement 
to  Winfield  Street. 

The  house  shown  at  the  right  above  is  immediately  adjacent 
to  and  to  the  right  of  that  same  house;  and  as  can  be  seen, 
the  badly  broken,  spalled,  and  subsided  sidewalk,  has  been 
completely  removed  and  reconstructed  by  the  contractor. 
Broken  brick  and  asphalt  trenches  have  been  removed  and  re- 
placed by  new  brick,  which  is  a  very  close  approximation 
both  of  color  and  texture  to  the  original  surface.     In  the 
original  scheme,  this  street  was  to  be  completely  rebuilt 
with  the  Standard  asphalt  concrete  wearing  surface.  How- 
ever, upon  further  esthetic  consideration  being  given  to 
the  overall  design  of  this  project,  it  was  decided  to  re- 
construct this  block  with  brick. 

At  the  inception  of  these  jobs  it  had  been  hoped  that  the 
coordinated  efforts  of  the  Recreation  and  Park  Department, 
the  Bureau  of  Engineering,  the  FACE  area  and  local  improve- 
ment clubs  could  devise  an  overall  program  which  would  re- 
sult in  the  improvement  of  the  publicly  owned  facilities 
in  the  area,  also  reawaken  the  community  spirit  in  this 
neighborhood  resulting  in  the  upgrading  of  the  private 
dwellings  and  thus  re-establishing  this  good  weather  haven 


of  San  Francisco  as  an  interesting  and  peaceful  place  to 
live. 

Neighborhood  curiosity  in  these  projects  finally  ended  up 
in  intense  interest  in  the  progress  of  the  prosecution  of 
these  contracts.    There  were  numerous  questions  as  to  the 
"whys"  and  "wherefores"  as  to  the  purposes  of  these  pro- 
jects.   When  the  citizens  realized  that  it  was  for  their 
own  benefit,  and  indeed  for  the  benefit  of  the  whole  Bernal 
Heights  area,  they  began  to  remodel,  redecorate,  restore 
and  repaint  their  dwelling  with  a  truly  incredible  improve- 
ment in  neighborhood  morale  and  interest.    Street  lighting 
contracts  will  provide  more  light  in  streets  and  sidewalks; 
and  as  recent  Federal  studies  have  shown,  crime  decreases 
in  direct  proportion  with  the  amount  of  light  on  the  street. 
Every  effort  was  made  in  the  street  lighting  contract  to 
shield  the  home  owners  from  any  back  lights  from  these  mer- 
cury vapor  lights,  but  at  the  same  time  provide  the  greatest 
possible  protection  for  people  and  property  venturing  on  the 
street  in  the  night  time  hours.    As  has  been  the  case  in 
past  years,  coordination  between  the  Bureau  of  Engineering 
personnel  and  the  Federally  Assisted  Code  Enforcement  per- 
sonnel has  been  excellent,  and  through  this  coordinated 
operation  a  neighborhood  has  been  reborn. 

Monterey  Boulevard  Sidewalk  Narrowing 

The  street  work  for  the  first  major  arterial  street  in  the 
City  which  incorporated  the  important  elements  of  the  Urban 
Design  Study  was  completed  in  May  1972. 

The  Monterey  Boulevard  Sidewalk  Narrowing  project  consisted 
of  reducing  the  sidewalks  on  Monterey  Boulevard  between 
Ridgewood  Avenue  and  Circular  Avenue  from  22  feet  to  15  feet 
and  12  feet,  installing  a  new  street  lighting  system,  under- 
grounding  overhead  wiring,  and  landscaping  the  center  median 
and  sidewalks. 

In  order  to  provide  two  12  foot  traffic  lanes,  two  8  foot 
parking  lanes,  a  10  foot  left  turn  haven  with  a  satisfac- 
tory median  separating  the  opposing  traffic,  it  was  neces- 
sary to  reduce  the  sidewalks  from  22  feet  wide  to  12  feet 
and  15  feet. 

In  accordance  with  the  recommendations  of  the  Urban  Design 
Study,  sidewalk  plazas  were  constructed  at  almost  all  the 
street  intersections  with  sidewalk  "peninsulas"  at  selec- 
ted locations  throughout  the  limits  of  the  project.  The 
sidewalk  plaza  and    peninsulas"  at  selected  locations 
throughout  the  limits  of  the  project.    The  sidewalk  plaza 
and  "peninsulas"  were  provided  in  the  attempt  to  minimize 
the  adverse  effect  of  increased  traffic  volume  and  speed 
induced  by  the  widened  roadway.    The  existing  sidewalk 


width  of  22  feet  was  retained  in  these  areas  to  furnish 
the  space  needed  for  grouping  of  sidewalk  trees ,  main- 
tain the  existing  length  of  pedestrian  crosswalks,  and 
lessen  the  visual  impact  of  a  widened  roadway. 


A  typical  sidewalk  peninsula  with  blocked  out  area  for 
tree  planting  in  subsequent  contract. 


The  street  work  was  constructed  by  the  Lowrie  Paving 
Company,  Inc.  at  the  contract  cost  of  $496,111.    A  sepa- 
rate contract  for  sidewalk  trees  and  median  landscaping  was 
awarded  to  Munkdale  Bros . ,  Inc .  in  June  1972  at  the  contract 
cost  of  $48,555.    Work  on  the  latter  contract  will  begin  in 
August. 

5.    Dolores  Street  Landscaping 

The  rehabilitation  of  the  irrigation  system  on  one  of  the 
earliest  planted  boulevards  in  San  Francisco  afforded  an 
opportunity  to  augment  the  existing  date  and  fan  palm  plant- 
ings with  twenty-one  Phoenix  canari ens is (Canary  Island  Date 
Palm)estimated  to  be  75  years  old  which  were  obtained  from 
an  avenue  leading  to  an  old  winery  in  Sacramento  and  21  much 
younger  Washingtonia  robusta  (Mexican  Fan  Palm)  from  a  nur- 
sery in  the  Palm  Springs  area. 


The  photograph  above  shows  the  large  Phoenix  canariensis 
which  were  transplanted  from  the  Sacramento  Valley. 

The  landscaping  design  was  performed  by  the  Landscape  Section 
of  the  Division  of  Recreation  and  Park  Engineering.  Planting 
was  done  by  Huettig  and  Schromm,  Inc.,  at  a  cost  of  $22,191. 


6.    Masonic  Avenue  Widening 


The  widening  of  portions  of  Masonic  Avenue  between  Geary 
Blvd.  and  Oak  St.  was  necessitated  by  traffic  volumes  and  to 
accommodate  the  Geary  underpass  now  under  contract.     The  other 
portions  within  these  limits  were  either  resurfaced  or  recon- 
structed.   A  new  street  lighting  system  was  included  to  pro- 
vide higher  illumination  and  more  even  coverage.     This  work 
was  completed  in  September  1971. 

Masonic  Ave.  has  become  a  major  thoroughfare  in  San  Francisco. 
It  is  the  only  usable  north-south  route,  within  an  aerial  ex- 
tent of  a  mile  in  the  central  portion  of  the  City,  that  links 
the  Pine  St.  -  Bush  St.  one-way  couplet  which  reaches  into 
the  heart  of  the  downtown  and  financial  districts  and  the  Oak 
St.  -  Fell  St.  one-way  couplet  which  leads  to  the  residential 
areas  in  the  outlying  parts  of  the  City. 

A  second  contract  was  awarded  in  February  1972  to  plant  side- 
walk trees  throughout  the  length  of  the  project. 


E.     GENERAL  ENGINEERING  SERVICES 

1.    Telegraph  Hill  Slope  Stabilization 

An  investigation  in  July  1970  of  an  ordinary  complaint,  that 
the  watering  in  Pioneer  Park  caused  a  private  stairway  on 
Lombard  Street  to  settle,  led  to  a  series  of  events  resulting 
in  a  major  slide  stabilization  program  to  save  Telegraph  Hill 
Boulevard  and  Pioneer  Park. 

The  investigation  indicated  that  the  Park  and  the  Boulevard 
just  east  of  Kearny  and  Lombard  intersection  are  on  deep  fill 
supported  by  a  fractured  sandstone  rock  bluff  and  that  one 
apartment  house  adjacent  to  the  park  and  supported  by  the 
fill  has  experienced  movement  for  a  number  of  years.  Hawke 
Engineers,  soil  consultants,  were  retained  to  make  a  geolo- 
gical study  of  the  area.    Borings  were  taken  through  the 
fill  to  rock  to  determine  the  depth  of  fill  and  to  locate 
the  slippage  plane.    Upon  the  consultant's  recommendation, 
a  survey  schedule  was  established  to  monitor  surface  move- 
ment and  deflectometers  were  installed  to  determine  whether 
there  is  any  movement  of  the  rock  below  the  fill.     In  addi- 
tion, the  surface  drainage  system  was  improved  and  an  inter- 
cepting subdrain  to  keep  water  out  of  the  filled  area  in 
Pioneer  Park  was  installed  by  the  Recreation  and  Park  Depart- 
ment. 
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The  above  shows  one  of  the  large  cracks  that  developed  in 
Telegraph  Hill  Boulevard  due  to  the  earth  movement.  After 
the  rainy  season  of  1970-71*  it  was  apparent  from  the  surveys 
that  the  area  was  still  moving  and  the  movement  was  accelera- 
ting.   The  steep  bluff  had  two  major  sloughs 9  one  coming  with- 
in 15'  of  Telegraph  Hill  Boulevard. 


A  view  from  Winthrop  Street 
looking  up  the  cliff  to 
Telegraph  Hill  Boulevard  on 
the  top.  Note  the  sloughed 
material  at  the  base  of  the 
cliff. 


Further  and  more  extensive  soil  exploration  by  continuous 
sampling  of  rock  borings  was  undertaken  by  Hawke  Engineers 
and  their  recommendation  of  various  solutions  were  reviewed 
by  William  Moore,  another  soil  consultant  who  had  done  exten- 
sive work  in  the  Telegraph  Hill  area. 

The  adopted  plan  included  five  phases  of  work: 

a.  To  drill  deep  well  points  to  remove  water  from 
the  fissures  before  it  could  enter  the  slippage 
planes  of  the  fractured  rock  bluff. 

b.  To  remove  as  much  of  the  fill  as  possible  east 
of  the  Telegraph  Hill  Boulevard  (approximately 
2800  cubic  yards). 

c.  To  retain  the  remaining  fill  supporting  the 
roadway  with  a  wall  structure. 

d.  To  seal  the  exposed  rock  surface  with  gunite. 

e.  To  redevelop  Pioneer  Park  by  relocating  the 
Marconi  Monument  and  landscaping  the  area. 

In  August  1971,  an  emergency  was  declared  by  the  City  to 
protect  access  to  Coit  Tower  and  16  private  properties, 
and  Guy  F.  Atkinson  Company  was  appointed  to  carry  out 
the  first  three  phases  of  the  work  on  a  time  and  materials 
basis.    This  work  was  completed  in  February  1972.  The 
remaining  two  phases  are  expected  to  be  completed  in  1973 
under  a  competitive  bidding  contract. 

The  well  point  system  and  the  retaining  wall  has  many 
ingenious  features.    The  line  of  well  points,  16  in  all, 
circumscribe  the  scarp  line  of  the  slide.     Each  well  was 
drilled  to  approximately  190'  terminating  below  Winthrop 
Street.     They  were  equipped  with  submersible  2  HP  pumps 
which  operate  automatically.    A  high  water  sensor  is  loca- 
ted 20  feet  above  and  a  low  water  sensor  10  feet  above 
each  pump.     The  system  is  automatic.     Pumping  starts  when 
the  water  level  reaches  the  high  sensor  and  continues  to 
pump  until  the  water  level  drops  below  the  low  sensor,  at 
which  time  the  pump  shuts  off  automatically.     The  system 
assures  that  the  ground  water  in  the  drainage  holes  will 
always  be  at  or  below  the  level  of  Winthrop  Street.  The 
pumps'  discharge  is  collected  by  a  drain  and  flows  by 
gravity  through  a  weirbox  before  entering  the  City's  sewer 
system.    The  quantity  of  flow  is  measured  by  individual 
hour  meters  located  in  a  centralized  electrical  vault. 
The  time  can  be  converted  readily  into  gallons  flow  per 
minute.    These  meters  are  periodically  read  and  recorded. 


The  folded  plate  retaining  wall  with  a  maximum  height  of 
24  feet  was  constructed  by  drilling  staggered  24"  diameter 
cast-in-place  caissons  which  were  tied  together  by  pre- 
cast exposed  aggregate  reinforced  concrete  panels  forming 
a  shape  similar  to  that  of  a  folded  plate  roof.    This  use 
of  staggered  caissons  enabled  the  removal  of  the  fill  al- 
most immediately  after  their  construction  without  any  need 
of  temporary  lagging.    The  wall  also  provides  for  concealed 
flexible  connections  which  can  adjust  to  slight  movement 
(•J")  in  both  the  vertical  and  horizontal  directions.  The 
wall  can  be  seen  from  the  lower  Embarcadero  and  dock  area 
and  is  very  picturesque  from  these  vantage  points. 

The  photos  below  show  the  caisson  construction  and  the 
completed  wall. 
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Plan  and  Schedule  for  Improving  AWSS  Facilities 

A  Fire  Department  bond  issue  providing  $8,491,000  for 
currently  proposed  items  in  the  long  term  master  plan  for 
AWSS  development  was  approved  in  November,  1971.    By  June 
1972,  construction  of  a  high  pressure  water  main  extension 
and  hydrant  installation  on  Mariposa  Street  was  completed. 
Numerous  other  projects  are  scheduled  to  be  advertised  for 
bids  by  early  1973.     It  is  expected  that  all  Engineering 
work  under  this  bond  issue  will  be  completed  no  later  than 
197^3  Projects  that  are  currently  in  design  are  the  fol- 
lowing : 

CONVERT  PUMPING  STATION  NOS.  1  AND  2  TO  DIESEL  DRIVE. 

Existing  emergency  high  pressure  pumps  are  now  steam  driven 
and  require  a  continuously  tended  boiler  which  the  proposed 
diesel  engines  will  not  need,  reducing  operating  and  maint- 
enance costs. 


One  of  four  high  pressure 
water  pumps  located  at 
Fire  Department  Pumping 
Station  #2  with  existing 
steam  turbine  drive. 


Same  pump  with  proposed 
diesel  drive 


MOTORIZED  VALVES  FOR  REMOTE  CONTROL 

This  work  will  provide  for  the  remote  operation  from  Jones 
Street  tank  of  valves  controlling  water  to  earthquake  sensi- 
tive infirm  areas. 

COMMAND  AND  CONTROL  SYSTEM 

Design  of  the  modern  command  and  control  system  is  in  pro- 
gress.   Design  consultants  have  submitted  proposals  and 
appointment  of  a  firm  to  prepare  system  plans  and  specifi- 
cations has  been  recommended. 

The  following  projects  are  scheduled  to  be  bid  in  Fiscal 
1972-73. 

ESTIMATED 

PROJECT  TITLE  PROJECT  COST 

Redev.  Area  A-2  Cont.  1 

Pierce  St., Ellis  to  O'Farrell  $156,000 
AWSS  Extension 

S.F.  Fire  Department  Pipe  Yard 

Misc.  Improvements  Cont.  1  94,000 
Low  Pressure  Water  System  Improvements 

34th  Ave.  &  Judah  St.  to  45th  Ave. 

and  Irving.  170,000 

Pumping  Stations  1  &  2;  Convert 
to  Diesel  Drive  $946,000 

Motorize  Gate  Valves  110,000 

Various  Locations,  Hydrants  and 
Valves  Design  and  Purchase  422,000 

Fire  Department  Command  and 
Control  System  1,820,000 

Quint  St . ,  Jerrold  to  Evans 
(AWSS  work  will  be  included 
with  Street  Improvement  Contract)  94,100 

Berry  St.,  3rd  to  7th  Streets 
(Scope  of  AWSS  work  is  under  study) 


3.    AWSS  Model 


The  Mechanical  Section  of  the  General  Engineering  Services 
Division  is  developing  a  mathematical  model  of  the  AWSS 
hydraulic  network  for  performance  studies  on  the  high 
pressure  water  supply  system  of  the  Fire  Department. 

The  model  utilizes  a  time-sharing  computer  for  calculations 
and  data  reduction.    A  communications  terminal  located  at 
the  Section's  office  sends  data  and  receives  individual 
hydrant  flow  and  pressure  results  from  this  "Call/370" 
system. 

This  type  of  analysis  has  never  been  attempted  on  the  AWSS 
before  without  computors  because  of  the  prohibitively  large 
amount  of  computation  time  required  to  do  the  necessary  cal- 
culations manually.     Now,  however,  the  speed  and  accuracy 
of  the  computer  make  it  feasible  to  simulate  changing  con- 
ditions within  the  network  and  to  rapidly  calculate  the  ef- 
fects.   There  are  several  operational  uses  for  the  model, 
the  primary  one  being  the  determination  of  best  main  size 
and  location  for  additions  to  the  existing  system.  Flows 
and  pressures  as  a  result  of  varying  pipe  diameter  or  add- 
ing or  deleting  a  water  line  in  a  specified  area  can  be 
quickly  calculated. 

The  model  can  also  be  employed  when  it  is  necessary  to  shut 
down  a  portion  of  a  main  for  a  repair  or  hydrant  relocation. 
The  optimum  service  area  realignment,  control  valve  settings, 
pump  station  pressures,  and  the  number  of  mains  that  can 
safely  be  out  of  service  could  be  determined. 

In  utilizing  this  model  for  research  purposes,  it  is  inten- 
ded to  determine  strengths  and  weaknesses  inherent  in  the 
existing  system.    Drawing  on  previous  fires'  water  usage 
data,  different  conflagration  patterns  will  be  simulated 
and  AWSS  capabilities  will  be  analyzed. 

It  is  hoped  that  the  network  model  and  its  present  appli- 
cations will  guide  the  planning  of  future  AWSS  improve- 
ments and  extensions. 

4.     Reduction  of  Air  Pollution  from  Public  Buildings 

During  the  fiscal  year,  fuel  systems  on  18  heating  boilers 
in  various  public  buildings  have  been  under  conversion  to 
fuels  which  contain  less  pollutant  to  meet  new  emission 
requirements  of  the  Bay  Area  Air  Pollution  Control  District's 
"Regulation  2."    Approximately  28  tons  per  year  less  sul- 
phur dioxide  will  be  emitted  from  these  sources  when  this 
work  is  completed.     Previously  used  fuel  contained  approxi- 
mately twice  the  amount  of  sulphur  now  allowed.     In  the  ma- 
jority of  cases,  natural  gas  which  contains  only  traces  of 
sulphur  will  be  the  new  fuel. 
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In  conjunction  with  fuel  conversions,  boiler  controls  and 
safety  devices  were  brought  to  current  boiler  code  stand- 
ards.   Low  bids  totalled  approximately  $140,000  for  the 
projects . 

The  necessary  engineering  work  was  performed  by  the  General 
Engineering  Services  Division  for  the  California  Palace 
Legion  of  Honor  and  through  the  Bureau  of  Architecture  for 
the  San  Francisco  School  and  Community  College  Districts. 

6.    Proposed  State  Legislation 

Of  the  many  thousands  of  bills  introduced  into  the  State 
Legislature  during  the  1971/72  year,  l4l  were  reviewed 
by  this  Bureau  as  having  some  effect  on  our  activities, 
and  recommendations  for  support  or  opposition  with  reasons 
for  same  were  transmitted  for  aids  in  establishing  City 
policy  for  each  piece  of  legislation.    Of  the  141  bills 
reviewed,  59  were  relative  to  water  pollution  and  sanitary, 
38  to  streets  and  highways,  19  to  traffic  matters  and  the 
remainder  were  of  a  miscellaneous  nature. 

STATISTICS 

A.     DIVISION  OP  SURVEYS  AND  MAPPING 

1.    Subdivisions,  Street  and  Sidewalk  Changes 

a.  PARCEL  MAPS  APPROVED  AND  RECORDED 

Portion  of  Assessor's  Block  7523 
Portion  of  Assessor's  Block  7523 

Portion  of  Block  64l8  Crocker  Amazon  Tract,  Subdivision  No.  2 

Portion  of  Block  134  of  Brown  Estate  Company's  Subdivision 

Portion  of  Block  145,  University  Mound 

Portion  of  Block  72,  University  Mound 

Portion  of  Assessor's  Block  2048 

Portion  of  Assessor's  Blocks  5969  and  5970 

Portion  of  Assessor's  Block  2629A 

Portion  of  Assessor's  Block  1928B,  Golden  Gate  Heights 
Portion  of  Assessor's  Block  1928 
Portion  of  Assessor's  Block  7518 

b.  RECORD  OF  SURVEY  MAPS  EXAMINED  AND  RECORDED 


Portion  of  100  Vara  Block  330 

South  and  East  Boundaries,  Presidio  of  San  Francisco 
Portion  of  Assessor's  Block  7298 


CONDOMINIUM  MAPS  APPROVED  AND  RECORDED 


The  Panorama 
840  Powell  Street 
3126  Scott  Street 
1755  Jackson  Street 
865  Corbett  Avenue 

STREET  DEDICATION  MAPS  APPROVED  AND  RECORDED 

Widening  of  Portions  of  Everson  and  Digby 

Opening  of  Gallagher  Lane 

New  Hunters  Point  Community  Unit  2 

Widening  of  Balboa  Street  at  Arguello  Blvd. 

Widening  of  Clay  Street  from  Montgomery  to  Battery  Streets 

Widening  of  Corbett  Avenue  South  of  Glendale  Street 

Widening  of  a  portion  of  Meade  Avenue,  Easterly  of  Third  Street 

Widening  of  a  portion  of  Red  Rock  Way  Easterly  of  Duncan  Street 

STREET  VACATIONS  APPROVED 

Portion  of  Carnelian  Way  North  of  Diamond  Heights  Blvd. 
Portion  of  Loomis  Street  North  of  Oakdale  Avenue 
Minna  Street  between  Third  and  Fourth  Streets 
Natoma  Street  between  Third  and  Fourth  Streets 
Tehama  Street  between  Third  and  Fourth  Streets 
Clementina  Street  between  Third  and  Fourth  Streets 
Hudson  Avenue  at  Lane  Street 

Lane  Street  between  Hudson  Avenue  and  100'  Southwesterly 
Fairfax  Avenue  between  Phelps  and  Quint  Streets 
McKinnon  Avenue  and  Lane  Street  within  the  Hunters  Point 
Approved  Redevelopment  Project 

Princeton  Street  between  Felton  and  Silliman  Streets 
Portions  of  Certain  Streets  within  the  Western  Addition 
Approved  Redevelopment  Project 

CHANGES  IN  OFFICIAL  WIDTHS  OF  SIDEWALK 

Dow  Place,  Southwesterly  of  Second  Street 
Ames  Alley  at  Twenty-First  Street 

Powell  Street  between  Sutter  and  California  Streets 
Church  Street  between  l4th  Street  and  Duboce  Avenue 
Duboce  Avenue  between  Market  and  Steiner  Streets 
Broadway  between  Leavenworth  Street  and  Cyrus  Place 
Octavia  Street  between  Bush  and  Sutter  Streets 


FIELD  SURVEYS 

a.  NUMBER  OP  SURVEYS 

A  total  of  183  field  surveys,  undertaken  and  completed 
by  the  six  survey  parties  of  the  Division's  Field  En- 
gineering Section,  comprised  the  following: 

Public  Improvement  Surveys  for: 

Public  Assessments  and  Private  Contracts  ....  7 
Contracts  Financed  by  City  176 

Site  and  Lot  Location  and  Topographic  Surveys  for: 

Bureau  of  Architecture    10 

Recreation  and  Park  Department    4 

Survey  fees  received  by  the  City  from  Public  Assessment 
and  Private  Contracts  totaled  $4,500. 

b.  EXTENT  OF  SURVEYS 

The  aggregate  length  of  field  surveys  completed  totaled  95.3  Miles 
in  addition  to  which  120.6  acres  of  topographic  surveys 
were  completed.    The  aggregate  length  comprised  the 
following : 

Design,  Cross  Sections: 

Streets,  Sewer  and  Drainage    8.4  Miles 

Construction,  Line  and  Grade: 

Sewage  and  Drainage  Systems    6.8  Miles 

Street  Grading    1.5  " 

Pavements  and  Curbs  10,4  " 

Reconstruction,  Line  and  Grade  and  Cross  Sections: 

Pavements  and  Curbs  3.5  Miles 

Block,  Site  and  Lot  Surveys : 

Lot  (Boundary  Lengths)  1.0  Miles 

Block  Resurveys  (Frontage  Lengths)    .0.2  " 

Reference  Surveyor's  Marks  (Frontage  Lengths)  .   .  0.1  " 
Survey  Monument  Frames  and  Covers  Reset    14  Each 
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Post-Construction  Examination  Of: 


Street  Grading   0.2  Miles 

Sewer  and  Drainage  Systems   0.6 

Pavements  and  Curbs   1.0 

Miscellaneous  Surveys  (Not  Included  Above)     .   .   .  5.0 

Monument  Lines  Checked    6.9 

Monument  Lines  Set  (new)  38.0 

Subsidence  Areas    4.0 

Slide  Areas   7.7 


In  addition  to  the  aforementioned  checking  of  existing  monu- 
ment lines ,  survey  monuments  were  set  or  reset  and  150  monu- 
ments were  examined,  repaired  or  referenced. 

Precise  level  bench  marks  were  established  and  elevations  on 
existing  bench  marks  checked  at  200  intersections,  which  re- 
quired the  running  of  approximately  40.7  miles  of  precise 
level  networks. 


Miscellaneous  Surveys  and  Studies 
a.     SURVEY  PLATS  PREPARED 


Telegraph  Hill  -  Slide  Area  -  Topographic 

City  College  -  Smith  Hall  Addition  -  Topographic 

City  College  -  Student  Health  Center  -  Topographic 

RSWPCP-Proposed  Effluent  Transport  Conduit  -  Topographic 
Yerba  Buena  Center  -    Boundary  and  Topographic 

Hyde  St.  between  Green  and  Vallejo  Sts.   "  " 
Fire  House  Engine  No.  33 
Fire  House  Engine  No.  3 
Old  South  San  Francisco  Opera  House 


b.     OTHER  MISCELLANEOUS  STUDIES 

More  than  45  miscellaneous  drawings  were  prepared  and 
studies  were  made  in  connection  with  property  acquisi- 
tions and  dispositions;  street  openings,  widenings, 
and  vacations;  and  easement  acquisitions  and  abandon- 
ments . 

More  than  14  reports  regarding  City  interest  in  actions 
to  the  City  Attorney's  office. 

Seven  appeals  from  decision  of  the  City  Planning  Commis- 
sion were  checked  to  determine  whether  the  signatures 
thereon  represented  at  least  twenty  percent  (20$)  of 
the  areas  within  a  radius  of  300  feet  of  the  property 
involved  so  as  to  qualify  the  appeals  for  considera- 
tion by  the  Board  of  Supervisors. 


One  hundred  (100)  legal  descriptions  for  deeds  to 
and  from  the  City  involving  the  Department  of  Pub- 
lic Works  and  other  Departments  were  prepared  and 
checked. 

B.     DIVISION  OF  TRAFFIC  ENGINEERING 

1.  PARKING  METERS 

New  and  Amended  Zones  2 

New  Installations  62 

New  Installations  in  Public  Parking  Lots  0 

Removals  430 

Installations  165 

Relocations  34 

Temporary  Removals  24l 

Total  Number  in  Place  June  30,  1972  14,153 

2.  MISCELLANEOUS  INVESTIGATIONS 

Written  Reports  to  San  Francisco  Parking  Authority  10 

Parking  Checks  51 

Advisory  Appearance  and  Conferences  with 

San  Francisco  Parking  Authority  20 

Formal  STOP  and  YIELD  Sign  Investigations  267 

Formal  Parking  Control  Investigations  146 

Formal  Traffic  Signal  Investigations  234 

Other  Formal  Investigations  700 

Auto  Parking  Station  or  Garage  Permits  55 

Miscellaneous  Parking  Checks  20 

3.  PAVEMENT  PAINTING 

Standard  Striping,  Miles  415 

12-Inch  Stripes,  Feet  504,070 
12-Inch  Yellow  Stripes,  Feet  (School  Crosswalks)  213,577 

Bus  Zones,  Feet  132,100 

Parking  Stalls  (all  types)  10,979 

New  School  Intersections  4-10 

Total  School  Intersections  in  Place  June  30,  1972  958 

Pounds  of  Reflective  Beads  Used  48,850 

9"  Stripes,  Feet  134,411 

Spotting  and  Removing,  Miles  762 

4.  TRAFFIC  AND  STREET  NAME  SIGNS 

Traffic  Signs  COMPLETED 

1971-72 

Parking  Signs  Installed  307 

Parking  Signs  Repaired  or  Changed  899 

Parking  Signs  Removed  4l6 

Other  Signs  Installed  950 

Other  Signs  Repaired  or  Changed  1,890 

Other  Signs  Removed  388 
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4.     TRAFFIC  AND  STREET  NAME  SIGNS 

COMPLETED 

Traffic  Signs  (Continued)  1971-72 

Stop  Signs  Installed  46l 
Stop  Signs  Repaired  or  Changed  604 
Stop  Signs  Removed  68 

TOTAL  5,983 
Special  Signs  Made  by  City  Forces  1,182 

Estimated  Approximate  Cost  1971-72  $45,000 
Estimated  Total  Number  in  Place 

June  30,  1972  $40,850 

Street  Name  Signs 

Street  Signs  Repaired  or  Changed  735 
Street  Signs  Installed  17 

TOTAL  752 

Estimated  Approximate  Cost  1971-72  $31,000 
Estimated  Total  Number  in  Place 

June  30,  1972  5,832 


5.     TRAFFIC  LEGISLATION 


COMPLETED 

DELETED 

IN  PLACE 

1971-72 

1971-72 

6-30-72 

Stop  Intersections 

162 

0 

2,308 

Yield  Intersections 

0 

0 

10 

Through  Streets,  Miles 

.6 

0 

106.7 

One-Way  Streets,  Miles 

1.2 

0.5 

91.7 

Speed  Zones  (other  than  25) 

0 

0 

69.7 

Turn  Restrictions  (24  Hours) 

27 

0 

Turn  Restrictions  (Peak  Hour 

s)  2 

1 

Towaway,  Block  Faces 

47 

6 

Time  Limit,  Block  Faces 
Angle  Parking,  Block  Faces 

48 

3 

13 

10 

Other  Turn  Controls 

2 

0 

No  Parking  Any  Time,  Block 

Faces 

11.5 

8 

Items  Discussed  at  ISC0TT 

764 

Items  having  Department  Public 
Hearing  99 

Items  to  Board  of  Supervisors 
for  Action  153 
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6.     TRAFFIC  SIGNALS  AND  CHANNELIZATION 

NUMBER 
COMPLETED     IN  PLACE 


1971 

-72 

^            1  ^- 

Channelized  Intersections 

Concrete  Islands 

3 

274 

Raised  Pavement  Bars 

0 

66 

TOTAL 

Signalized  Intersections 

811 

3-Light  Installations 

Equipped  with  Pedestrian  Signals 

17 

273 

Actuated  Signals 

5 

193 

Pedestrian  Overpasses  (over  City- 

streets) 

1 

18 

C.     DIVISION  OF  STREETS  AND  HIGHWAYS 

1.     CLAIMS  ACTIVITY 

The  Department  of  Public  Works,  through  legal  representa- 
tion by  the  City  Attorney,  disposed  of  130  claim  actions 
filed  against  the  City  for  personal  injury  or  property 
damage  resulting  from  street  or  sidewalk  use. 

Of  the  130  claim  actions  completed,  the  City  won  or  dis- 
missed 40  cases  and  in  90  cases  paid  through  judgements 
or  settlements,  $64,030.21  out  of  $3,545,798.12  sought  by 
the  claimants. 

The  130  cases  above  represents  a  small  portion  of  those 
requiring  investigation  by  the  Street  Inspection  forces 
during  the  fiscal  period.    The  total  number  of  register- 
ed claims  investigated  were  336;  an  additional  152  pos- 
sible claims  (complaints)  were  processed,  making  a  grand 
total  of  488  investigations. 

In  addition  to  claims  investigation,  the  department  assists  the 
City  Attorney's  Office  in  preparation  of  defense  actions  through 
consultation,  giving  depositions,  preparing  answers  to  interro- 
gatories and  making  court  appearances  as  City  witnesses. 

SUMMARY 

Previous  Year 
1971-72  1970-71 

Number  of  Cases  Disposed  of   130  60 

Judgments  Paid   1  6 

Litigated  Settlements    30  22 

Settlements  at  Claim  Stage    59 

Won  or  Dismissed   40  32 

Amount  of  Claims  in  Cases  Disposed  of  .   .   .    $3,545,798.12  $2,907,810.00 

Amount  Paid  in  Settlements  &  Judgments     .   .  $64,030.21  $34,745.00 

Registered  Claims  Investigated    336  339 

Possible  Claims  (complaints)  Investigated  .  .   .     152  129 

Total  Investigations   488  468  49 


PERSONNEL  AT  BEGINNING  AND  END  OF  FISCAL  YEAR 


DIVISION  JULY  1,  1971      JUNE  30,  1Q72  CHANGE 

ADMINISTRATION  5  4-1 

GENERAL  ENGINEERING  124  117  -7 

RECREATION  &  PARK  ENGINEERING  15  12  -3 

STREETS  AND  HIGHWAYS  42  42 

SANITARY  ENGINEERING  50  67  +17 

SURVEYS  AND  MAPPING  33  31  -2 

CONSTRUCTION  51  38  -13 

TRAFFIC  ENGINEERING  33  29  -4 

TRANSIT  TASK  FORCE   8_   6_  -2 

361  346  -15 

Employees  in  Professional  Classification    148 

Employees  in  Technical  Classifications    151 

Employees  in  Clerical    47 

PAYROLL: 

The  following  tabulation  shows  the  number  of  employees  and  total 
payroll  charged  to  General,  Project  and  Road  Funds: 

SOURCE  OF  PAYROLL  FUNDS  EMPLOYEES  PAYROLL 

1971-72  1971-72 

General  Fund 

Budget  Payroll  71  1,070,403 

Project  Funds  (Gas  Tax,  Bond,  General,  etc.)  244  3,428,422 

Road  Fund  -  Traffic  Engineering  31  360,509 
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RETIREMENTS : 

During  the  past  year,  the  following  employees  were  retired  and 
recognition  is  given  for  their  faithful  service  to  the  organization: 


KNUD  H.   (HAL)  FABER 

11.1.71 

6230 

BELLA  S.  TOURNIER 

2.1.72 

B408 

ROSS  T  SHfiAT? 

2 . 18 . 72 

5180 

JOSEPH  P.  MONTI 

3.7.72 

5364 

FLORENCE  D.  CONGER 

3.1.72 

5344 

RALPH  L.  SPIRO 

5.13.72 

5362 

HELEN  K.  FLINK 

7.1.72 

1408 

GUIDO  GALLI 

7.1.72 

5212 

DECEASED: 

JOHN  A.  RADEMANN 

2.15.72 

6318 

Street  Inspector  4.3  Years 

Clerk-Stenographer  22  " 

Assistant  City  Engineer  34  " 

Sr.  Civil  Draftsman  27  " 

Sr.  Mechanical  Draftsman  24  " 

Civil  Draftsman  16  11 

Principal  Clerk  29  " 

Principal  Civil  Engineer  35  " 

Construction  Inspector  2  Years 
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BUREAU  OF  ENGINEERING 


SUPERVISORY  PERSONNEL 

AS  OF  JUNE  30,  1972 

Robert  C.  Levy,  City  Engineer 
John  E.  Cribbs,  Assistant  to  City  Engineer 


DIVISION  &  SECTION 
STREETS  AND  HIGHWAYS 
Highways 

St.Impvt.  &  Reconst. 
Street  Inspection 

RECREATION  &  PARK 
ENGINEERING 

Engineering 
Landscaping 

GENERAL  ENGINEERING 
SERVICES 

Admini  s  t  rat  i  on 
Office  Management 
Steno  Pool 

Utilities  &  Special  Services 

Contract  Preparation 

Structural 

Mechanical 

Electrical 

SANITARY  ENGINEERING 

Planning  and  Studies 
Design 

Administration 
Special  Assignments 

SURVEYS  AND  MAPPING 

Administration  &  Records  &  Office 
Field  Surveys 

CONSTRUCTION 

Inspection 
Testing 

CONTRACT  ADMINISTRATION 

TRAFFIC  ENGINEERING 

Design 

Planning 

Operations 


PERSON  IN  CHARGE 
W.J.  Scruggs,  Senior  Engineer 

L.T.  Tom,  Engineer 

G.  M.  Wong,  Associate  Engineer 

T.A.  Pedersen,  Street  Inspection  Sup. 

D.  Martin,  Senior  Engineer 

W.H.  Person,  Engineer 

H.  C.  Schmidt.  Landscape  Architect 

G.  Galll,  Principal  Engineer 

R.E.  Ciraulo,  Engineer 

F.  R.  Nichols,  Head  Clerk 

Mrs.  Helen  Flink,  Principal  Clerk 

H.  H.  Beneke,  Associate  Engineer 
C.T.  Jensen,  Engineer 

G.  T.  Jeong,  Senior  Engineer 
C.J.  Brady,  Senior  Engineer 
A.E.  Tanner,  Senior  Engineer 

A.O.  Friedland,  Principal  Engineer 

W.R.  Giessner,  Senior  Engineer 
T.F.  Landers,  Senior  Engineer 

A.  Brandow,  Assoc.  Engineer 

B.  Martin,  Senior  Engineer 

T.J.  Ford,  Jr.,  Senior  Engineer 

G.Q.  Woo,  Senior  Engineer 
A.F.  Hollett,  Chief  Surveyor 

W.C.  Ewing,  Senior  Engineer 

J.  Barrett,  Engineer 

E.  W.  Pearson,  Engineer 

F.  Giusto,  Administrative  Engineer 
W.  Marconi,  Sr.  Traffic  Engineer 

G.  R.  Hansen,  Assoc.  Traffic  Engineer 
R.J.  Evans,  Assoc,  Traffic  Engineer 
N.E.  Bray,  Traffic  Engineer 
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BUREAU  OF  ARCHITECTURE 


Charles  W.   Griffith,   City  Architect 


1971-72 


The  Bureau  of  Architecture  supervises  the  design  and  construction  of 
new  public  buildings,  and  the  modernization  and  alteration  of  existing 
public  buildings,  under  plans  duly  approved  by  the  various  City,  State 
and  Federal  departments  which  are  involved. 

Once  the  need  for  a  building  project   is  established,  the  Bureau  assists 
the  requesting  City  department  in  the  preparation  of  a  basic  program 
and  the  acquisition  of  a  building  site.     The  program  consists  of  general 
information  relative  to  the  activities  and  services  to  be  performed  in 
the  building,  the  number  and  type  of  employees  who  will  be  housed  in 
the  building,  the  number  of  public  to  be  served,  and  related  data.  The 
Bureau  then  prepares  sketches,  specifications,  and  estimates  of  cost, 
and  when  funds  are  available,  prepares,  or  supervises  the  preparation 
of  the  schematic,   preliminary  and  final   drawings,   specifications,  and 
estimates.     Upon  approval  of  the  final  documents,  bids  are  requested 
by  advertisement   in  the  official  newspaper,  opened  in  public,  reviewed 
and  analyzed,  and  recommendations  are  prepared  for  award  of  the  con- 
struction contract.     After  award  and  certification  of  the  contract, 
Bureau  personnel    inspect  the  construction  as   it  develops,  certify  monthly 
progress  payments,  verify  that   it  has  been  properly  constructed  in  con- 
formance with  the  plans  and  specifications,  and   initiate  the  final 
payment  to  the  contractor.     The  work  which  was  being  processed   in  the 
Bureau  as  of  July  1,   1972,  was  as  follows: 

1.     Plans  and  Specifications  Stage  (Estimate)  $150,000,000 
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Work  Under  Construction  (5*+  Jobs) 


58,272,687 
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Work  Completed  (102  Jobs) 


7,549,059 


TOTAL 


$215,821 ,7^6 


ORGAN  I ZAT I  ON 


The  organization  of  the  Bureau  is  broken  down  into  three  separate 
divisions:  Office  Management,  Design,  and  Construction,  as  shown 
by  this  Organization  Chart. 


OFFICE  MANAGEMENT 


Section       I   -  Documents 

This  section  is  responsible  for  the  assembly  and  issuance 
of  the  contract  documents  to  contractors,   the  filing  of 
tracings,  blueprints,  and  specifications,  and  related 
work. 

Section     II   -  Administration 

This  section   is  responsible  for  personnel  matters,  all 
incoming  and  outgoing  correspondence,  dispensing 
information  to  contractors  and  architects,  the  operation 
of  the  Bureau's  main  counter,  and  related  work. 

Section   III   -  Reproduction 

This  section  is  responsible  for  the  requisition  and 
procurement  of  blueprints,  the  assembly  of  blueprints, 
the  reproduction  and  assembly  of  specifications,  and 
related  work. 


DESIGN 

The  responsibility  for  processing  the  various  jobs  from  initial 
inception  to  completion  of  the  final  drawings,  specifications  and 
estimates  is  divided  into  three  sections.  Each  of  these  sections 
is  headed  by  a  senior  architect  who  maintains  formal  and  informal 
relationships  with  the  client  agency  and  supervises  the  personnel 
assigned  to  him  for  the  preparation  of  the  drawings  and  specifications. 


MISCELLANEOUS  DESIGN  SECTION 


A.     1964  Fire  Department  Bond  Issue  -  $4,890,000 

After  full  evaluation  of  a  Gage-Babcock  study  of  fire  fighting 
facilities,  the  Fire  Commission  authorized  the  Bureau  to  proceed 
with  the  remaining  parts  of  the  program.     Engine  36  is  now  70% 
completed  and  the  bids  for  Engine  37  have  been  approved  by  the 
Commission.     Construction  should  be  underway  by  October  1972. 
Present  status  of  the  bond  program  is  as  follows: 


NEW  FIRE  STATION  FOR  ENGINE  CO.  36 

Construction  Cost:  $352,000.00 
Completion  Date:     November  1972 

Address:     551   -  26th  Avenue 


NEW  FIRE  STATION  FOR  ENGINE  CO.   NO.  3 

Estimated  Construction  Cost:  $400,000.00 
Estimated  Completion  Date:     September  1973 

Address:     1067  Post  Street 


I.     Completed  (53%) 


$2,588,900 


1.  Headquarter' s  Building  $1,115,000 

2.  Fire  Station  Engine  Co.  No.  28  256,000 

3.  Fire  Station  Engine  Co.   No.  7  310,000 

4.  Fire  Station  Engine  Co.   No.  17 

and  Truck  Co.  No.   1  447,500 

5.  Fire  Station  Engine  Co.  No.  43  394,900 

6.  Fire  Station  Engine  Co.  No.  46  65,500 

I  I .     Design  Stage  (13%)  637,000 

Fire  Station  Engine  Co.  3  400,000 
Fire  Station  Engine  Co.  33  225,000 
Memorial   Plaque,  Headqua rter 1 s  Bldg.  12,000 

III.     Under  Construction  (18%)  892,000 

Fire  Station  Engine  Co.  36  352,000 
Fire  Station  Engine  Co.  37  540,000 

IV.     Projects  Held  in  Abeyance  (13%)  626,900 

Fire  Station  Engine  House  16  278,300 
Fire  Station  Engine  House  8  348,600 

V.     Contingent  Fund  (3%)  170,240 


TOTAL  $4,915,040 

Note:     $55,040.00  of  the  total  is 
from  the  1952  Bond  Issue 

B.     Improvements  and  Expansion  of  Candlestick  Park  Stadium 
Series  A  Bonds  $  8,500,000 
Series  B  Bonds  $16,100,000 

The  total  design  and  construction  cost  of  this  project,  which  will 
add  23,000  seats  and  provide  for  alternate  use  of  the  stadium  for 
both  football  and  baseball,  will  be  approximately  $18,890,000. 
It  has  been  split  into  eight  different  jobs  of  which  six  have  been 
completed.     The  principal   construction  job,   in  the  amount  of 
$11,538,000,   is  95%  completed  and  seven  months  ahead  of  schedule. 
It  was  actually  put   into  full  use  (with  exception  of  escalators) 
August  13,  1972. 
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IMPROVEMENT  AND  EXPANSION  OF  CANDLESTICK 
PARK  STADIUM 

Completion  Date:     March  1973 

Estimated  Construction  Cost:  $11,538,000.00 


C.     Yerba  Buena  Center 


The  Redevelopment  Agency  Convention  -  Sports  -  Hotel  Complex 
will  contain  certain  City-owned  facilities.     In  accordance 
with  Charter  provisions,  the  City-owned  structures  will  have 
to  be  designed  and  constructed  under  direction  of  the  Department 
of  Publ i  c  Works. 

After  many  well  publicized  delays,  the  architects  were  given  a 
contract  and  certain  parts  of  the  project  are  getting  started. 
The  Bureau  of  Architecture  will   share  the  control  of  design 
checking  with  the  Redevelopment  Agency  and  will  assume  the  usual 
direction  of  the  work  during  the  construction  phases. 

D.     Police  Department 

Since  the  first  major  attack  on  police  stations,  there  has  been 
a  continuing  program  of  construction  to  overcome  vulnerabilities 
to  further  attacks.     The  first  phase,  after  the  Park  Station 
bombing,  was  directed  toward  sealing  the  windows,  eliminating 
ledges  and  provision  of  perimeter  fencing.     The  second  phase 
provided  interior  work  including  entrance  ante-rooms  and  bullet- 
resistant  screens  at  complaint  counters.     After  the  second  phase, 
a  viciously  planned  attack  on   Ingleside  Station  by  several  persons 
resulted  in  another  tragedy.     One  of  the  assailants  was  able  to 
get  a  weapon  through  the  pass  window  of  the  bullet-proof  screen 
to  kill  a  police  officer  and  wound  a  clerk.     All  openings   in  the 
screens  were  then  given  full  protection  and  intercommunicating 
phones  installed  so  that  police  personnel  could  service  the  public 
with  safety.     The  1972-73  budget  includes  funds  for  continuing 
this  program  of  police  facility  security  including  many  areas  in 
the  Hall  of  Justice.     Studies  of  various  bu 1 1 et- res i s tan t  materials 
continue  with  tests  being  performed  at  the  police  pistol   range  as 
requ  i  red. 

1.     Parking  Control   -  Hall  of  Justice 

One  of  the  most  critical   security  problems  at  the  Hall  of 
Justice  is  that  of  controlling  the  parking  areas  outside  and 
in  the  basement  of  the  building.     The  original  design  for 
this  facility  was  completely  revised  by  the  Police  Department 
after  the  shooting  episode  in  the  Marin  Civic  Center  parking 
lot.     The    new  design  incorporates  a  complete  communicating 
center  in  a  bullet-proof  air  conditioned  enclosure. 

All  vehicles  either  coming  in  or  leaving  will  be  monitored  by 
the  officer  on  duty.     The  project  is  funded  in  the  1972-73 
budget . 
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YERBA  BUENA  CENTER,   PUBLIC  FACILITIES 

Estimated  Completion  Date:  1976 

Estimated  Construction  Cost:  $1^0,000,000.00 


SOUTHERN  POLICE  STATION  -  HALL  OF  JUSTICE 
EMERGENCY  SECURITY  MEASURES 

"Protective  Window  Shields  with  Speaking  Holes" 
Work  completed. 


Address : 


Ha  1 1  of  Just  i  ce 


Cou  rts 


1 .  Hal  1  of  Just  i  ce 

The  kidnapping  and  subsequent  shoot-out  at  the  Marin  County 
Courthouse  spurred  action  by  our  courts  to  provide  more 
protection  for  judges  and  court  personnel.     When  it  was 
determined  that  the  "Soledad  Brothers"  trial  was  to  be  held 
in  our  Hall  of  Justice,  Department  21,   the  Board  of  Super- 
visors appropriated  funds  as  an  emergency  measure  and  a 
removable  bu 1 1 et - res i s tant  steel  and  glass  partition  was 
installed  separating  the  spectators  from  participants.  A 
sound  system  was   installed  so  that  the  courtroom  action 
could  be  heard  by  spectators  as  well   as  prisoners   in  the 
adjoining  holding  cell.     This  partition   is  bolted   in  place 
and  can  be  removed  at  any  time. 

2.  Other  Protective  Measures 

Courts   in  the  City  Hall  were  treated  with  plastic  shields 
to  protect  judges  from  hostile  witnesses. 

3.  Courts  Alarm  Systems 

A  study  of  signal   systems  and  alarms  to  alert  sheriff's 
deputies  and  police  in  case  of  courtroom  violence  has  been 
comp 1 eted . 

k.     Municipal  Court 

Two  courtrooms  at  Hall   of  Justice,   Departments   18  and  19 
were  renovated. 

Recreation  -  Park 

The  largest  project  was  the  rehabilitation  of  the  Ocean  View 
Recreation  Center.     This  complex  of  buildings  already  in  a 
serious  state  of  disrepair,  was  hit  by  a  major  fire  in  the 
gymnasium  area.     The  rehabilitation   included  repairs  and 
refinishing  of  surfaces   interior  and  exterior  of  the  whole 
complex  and  complete  renovation  of  the  gymnasium. 


Other  projects  include  the  eliptical  convenience  station  in 
McLaren  Park  which  has  been  completed.  Plans  were  prepared 
for  renovation  of  the  Argonne  and  Richmond  field  houses. 


ALTERATIONS  TO  TAX  COLLECTOR'S  OFFICE 
Completion  Date:     September  1972 
Address :     Ci  ty  Hal  1 


OCEAN  VIEW  RECREATION  CENTER  (REHABILITATION) 

Construction  Cost:  $171,11^.00 
Completion  Date:     July  1972 

Address:     Montana  Street  and  Capitol  Avenue 


G.     War  Memorial   Opera  House 


Several  projects  continued  the  rehabilitation  work.  The  ticket 
office  was  remodeled  and  the  ironwork  in  the  Memorial  Court  was 
ref  i  n  i  shed . 

H.  Tax  Col  lector 

This  project,  the  replanning  of  12,000  square  feet  of  space  to 
accommodate  various  new  tax  administering  personnel    is  gradually 
nearing  completion.     The  funds  were  appropriated  under  emergency 
procedure  in  order  to  allow  work  to  be  done  between  times  of 
heavy  acitivity. 

I .  Other  Act i vi  ty 

Participation  on  the  Advisory  Committee  for  Police  Facility 
Secu  r i  ty . 

Preparation  of  data  for  selection  of  an  architect  for  the 
restoration  of  South  San  Francisco  Opera  House  and  participation 
on  committee  for  the  selection  of  the  architect. 

J.     Capital    Improvements  Budget 

This  section  coordinates  and  compiles  the  Bureau's  for  the  yearly 
budget  requests  for  capital    improvements.     Liaison  with  the 
Planning  Department  and  the  collection  of  pertinent  data  consumes 
many  man-hours  each  year. 


SCHOOL  DESIGN  SECTION 

This  section   is   responsible  for  all   of  the  design  work  for  the  San 
Francisco  Unified  School   District.     This  work  is   in  four  major 
categories:     (A)  City-District  Bond   Issues,    (B)     District  Funds, 
(C)  Field  Act  earthquake  resistant  construction,    (D)  Special  Funds 
such  as  Federal  or  State  subvention. 

A.     1964  School   Bond   Issue  $31,464,500 

This  bond   issue  will   provide  four  completely    new  schools,  major 
additions  to  four  schools,   two  new  buildings  for  City  College, 
replacement  of  one  elementary  school,   replacement  of  various 
temporary  classrooms  with  permanent  classrooms,  and  miscellaneous 
costs.     The  work  has  progressed  favorably  and,  as  of  June  30, 
1972,  the  status  was  as  follows: 


1. 


Work  Completed 
Thirty  Projects 


86% 


$27,037,300 


2. 


Work  Under  Construction 
One  Project 


7% 


2,265,000 


3. 


Design  Stage 


4% 


1  ,100,000 


Miscellaneous  Costs,  Plans  & 
Specifications  and  Unallocated 


3% 


1 ,062,200 


TOTAL  $31,464,500 


Construction  was  practically  completed  on  the  J.  Eugne  McAteer 
Senior  High  School   (Diamond  Heights)  academic,  cafeteria  and 
music  buildings  and  a  construction  contract  was  let  for  the  new 
gymnasium  building. 

Design  work  was  completed  for  the  new  Cabrillo  School,  the  last 
project  in  the  1964  Bond  Issue. 

B.  District  Funds 

Design  work  is  complete  and  bids  will  shortly  be  received  for 
the  new  Hunters  Point  South  School.     An  architectural  agreement 
is  presently  being  prepared  for  the  Hunters  Point  North  School. 
Financing  will  be  by  Redevelopment  Agency  bonds. 

Alteration  and  repair  projects  for  the  District  are  listed  in 
Appendix  No.  2.     Plans  and  specifications  were  prepared  and  bids 
received  for  approximately  68  projects  with  a  total  value  of 
$650,000  during  the  year. 

C.  Field  Act  Funds 

A  structural  survey  was  made  in  1970  of  existing  school  buildings 
which  were  constructed  prior  to  1934.     Reports  were  referred  to 
the  District  for  review.     A  bond  issue  of  $45,000,000  on  a  1970 
ballot  to  provide  funds  for  rebuilding  these  older  schools  was 
defeated . 

Until  a  new  bond  issue  is  passed,  a  special  tax  override  is  being 
used  to  prepare  plans  and  reconstruct  several  schools  for  the 
elimination  of  obvious  falling  hazards,  and  for  the  construction 
or  portables  where  schools  have  been  demolished. 

Engineers  have  been  retained  and  structural  design  work  is  under- 
way for  the  reconstruction  of  20  schools  to  meet  Field  Act 
requirements.     Design  work  has  been  completed  and  reconstruction 
is  underway  on  the  Paul  Revere  School  Annex. 
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D.     Special   Fund  Projects 

The  Dr.   Charles  E.  Drew  School    (Formerly  Bayview)   is  presently 
being  constructed.     This  school,    in  an   impoverished  area,  is 
being  financed  by  funds  granted  under  Senate  Bill   28.  Work 
was  temporarily  halted  because  bonds  could  not  be  sold  due  to 
the  5%  interest  limitation.     This   limitation  was  raised  to  7% 
and  work  was  resumed.     Cost  of  the  project  is  $1,998,000. 


HEALTH  DEPARTMENT  DESIGN  SECTION 

During  the  fiscal   year  1971-1972,   this  section  was  primarily  engaged 
in  preparing  plans,   specifications  and  estimates  for  alteration  and 
modernization  of  existing  buildings  and  project  management  of  new 
building  projects  for  the  Health  Department. 

In  addition,   this  section  also  provided  contract  administration  and 
inspection  for  the  new  San  Francisco  Medical   Center  Project. 

A.     New  Building  Projects 

1.  San  Francisco  Medical    Center  Bond  Issue 

a.     Hospital    Building  $28,769,000 

The  contract  for  this  project  was  awarded  on  June  9,  1971, 
and  construction  started  on  July  26,    1971.     Construction  is 

23%  completed  at  present. 

The  Hospital   Building   is  a  seven-story,   high-rise  structure 
with  a  gross  finished  floor  area  of  635,000  square  feet  and 
will   provide  584  beds  for  medical,   surgical,  and  psychiatric 
patients  with  comprehensive  ancillary  facilities  and  services. 
The  completion  date  of  this  building   is  estimated  to  be 
November  1974,  and  completion  of  the  new  hospital  landscaping, 
public  parking,    including  the  demolition  of  other  existing 
hospital   buildings   is  September  1975. 

2.  Service  Building  $  5,222,000 

This,   the  first  construction  phase  of  the  San  Francisco 
Medical   Center  Project   is  near  completion.     The  site  of  this 
building   is   located  on  the  northwest  corner  of  San  Bruno 
Avenue  and  Twenty- Second  Street.     This  building  was  occupied 
for  "early  use"  by  the  City  in  July  of  1971   prior  to  its 
completion  or  final  acceptance  so  that  the  old  Power  House 
and  Laundry  Buildings  Nos.   7,  8,  and  8A,  which  it  replaces, 
may  be  razed  for  start  of  the  Hospital  Building. 


Alteration  and  Modernization  Projects 

1.  San  Francisco  General  Hospital 
a.     Ward  k]  Lighting 

This  ward  will  be  used  for  offices  by  the  Department  of 
Social  Services  when  they  relocate  from  the  first  floor 
of  Building  No.   1   in  October  1972.     This  work  involved 
the  removal  of  original   incandescent  lighting  fixtures 
and  the  installation  of  new  fluorescent  ceiling  fixtures. 

2.  Emergency  Work 

Due  to  the  urgent  need  of  the  Hospital   to  maintain  its 
accreditation  to  continue  operation,  a  supplemental  appro- 
priation was  approved  to  make  emergency  improvements  required 
by  the  Joint  Commission  on  Accreditation  of  Hospitals  and  the 
License  Bureau  of  the  State  Department  of  Public  Health.  The 
emergency  projects  presently  under  construction  are  as  follows 

a.  Main  Kitchen  Fire  Protection 

b.  Additional  Lavatories 

c.  Laundry  Chute  Fire  Protection  at  Various 
Wa  rd  Bu  i 1 d  i  ngs 

d.  Air  Conditioning  Microbiology  Laboratories, 
Building  100 

e.  Padding  of  Holding  Room  109 
Admitting  Emergency  Unit,   Building  1A 

f.  Fire  Doors  -  Ward  Buildings  20  and  30 

g.  Fire  Protection  -  Building  100 

3.  Laguna  Honda  Hospital 

a.     Installation  of  Laundry  Equipment 


This  work,  now  completed,  involved  the  removal  of  the  old 
laundry  equipment  from  San  Francisco  General  Hospital  and 
reinstalled  for  use  at  Laguna  Honda. 


4.     District  Health  Center  No.  k  and  Emergency 
Medical  Aid  Station 

a.  Additions  to  Communication  System 

This  project  now  completed,   involved  the  modification  of 
the  existing  paging  system  so  that  calls  initiated  in  the 
Emergency  Aid  Station  on  the  first  floor  may  page  independently 
from  the  upper  two  floors  and  vice  versa. 

b.  Exterior  Electric  Sign 

An   internally  illuminated  sign  set  back  from  the  curb  in  front 
of  the  building,  which  identifies  the  emergency  station  day 
and  night,    is  being  fabricated.     The  sign  post  will  be  a  four- 
inch  square  tube  and  the  frame  will  be  metal.     The  sign  message 
in  English  and  Chinese  will   be  on  translucent  plastic. 


CONSTRUCTION  DIVISION 

This  division  supervises  and   inspects  all  work  under  construction. 
The  responsibilities  of  the  Construction  Division   include  inspection 
of  work  for  conformance  with  contract  documents,  progress  and  validity 
of  the  contract  work,   contract  payments  and  certification  of  completion 
of  the  contract.     The  Construction  Division   investigates  and  recommends 
disposition  of  contract  claims. 

This  division   is  headed  by  a  Senior  Architect  and  there  are  two 
Architectural   Administrators  who  assist  him  in  the  administrative 
responsibilities.     The  division  also  includes  a  Chief  Building  Inspector, 
who  supervises  the  activities  of  twelve  Building  Inspectors. 

As  of  July  1,    1972,   there  were  5^  jobs  under  construction   in  the  total 
amount  of  $58,272,687.     Representative  work  under  construction  is 
pictured  on  the  following  pages. 
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Supervisory  Personnel 
as  of  June  30,  1972 


City  Architect    Charles  W.  Griffith 

Assistant  City  Architect   Hugh  W.  Hiatt 

ADMINISTRATION 

Management  Assistant    Richard  A.  DeMartini 

DESIGN 

I  .       School  Work 

Senior  Architect    .    Norman  Karasick 

Architect     .  .   .   Orlando  Orlandi 

Architect    Robert  Appleton 

Architectural  Associate    Richard  Leong 

II.  Health  Department  Work 

Senior  Architect    Robert  Malerbi 

Architect     .   .   Harry  J.  Squeri 

Chief  Building  Inspector    Stephen   I.  Gifford 

Architectural  Associate    Peter  I.  Pira 

III.  Miscellaneous  Work 

Senior  Architect   Clement  A.  Mull  ins 

Architect     .   Francis  L.  Chinn 

Architect     ......    Arthur  Lee 


CONSTRUCTION 

Senior  Architect  ...    John  R.  Wilkinson 

Chief  Building  Inspector    Robert  J.  O'Connell 

Architectural  Administrator    Albino  D.  Giusto 

Architectural  Administrator    Lawrence  Young 
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ORGANIZATION  CHART 
June  30,  1972 


SUPERINTENDENT 

ASSISTANT  SUPERINTENDED 

I  

GENERAL  OFFICE 
ADMINISTRATIVE 

1 .  Personnel  Records 

2.  Supplies 

3.  Auto  Use 

4.  Records  Custody 

5.  Clerical  Service 

J  FIRE  PREVENTION  I  L 
I  INSPECTOR 

PLANS  APPROVAL  DIVISION 

I  FIRE  PREVENTION! 

1.  Architectural  Plan  Checking 

2.  Structural  Plan  Checking 

3.  Code  Research  &  Preparation 

4.  Materials  Approval  Research 

5.  Computer  Use 

I 

BUILDING  INSPECTION 

C 

I 

ENTRAL  PERMIT  BUREAU 

1.  Permit  Issuance 

2.  Deposits  and  Fees 

3.  Cash  Accounting 

4.  Record  Custody 

5.  Street  Address  Assignment 
See  Supplementary  Chart 

|       INSPECTOR  P" 

DIVISION 

1.  Office  and  Counter  Service 

2.  Construction  Inspections 

3.  Housing  Check  List  Inspections 

4.  Complaints  &  Enforcement 

5.  Appeals  Board  Hearings 

1 

RESIDENTIAL  REPORTS 
SECTION 

1.  Counter  Service 

2.  Reports 

1 

APARTMENT  &  HOTEL 
INSPECTION  DIVISION 

1.  Annual  Inspections 

I 

PROPERTY  CONSERVATION 
DIVISION 

2.  Systematic  Code  Compliance 
3  Complaints 

Administration 

I 

I  FIRE  PREVENTION  I 

ELECTRICAL  INSPECTION 
DIVISION 

!~"|  INS 

PECTOR       p  ~l 

1.  Office  and  Counter  Service 

3.  Electrical  Sales 

4.  Power  Line  Inspection 

5.  Complaints 

FEDERALLY  ASSISTED  CODE 
ENFORCEMENT  SECTION 
(FACE) 

See  Supplementary  Chart 

ABATEMENT  SECTION 

1.  Abatement  Inspections 

2.  Legal  Hearings 

3.  Physical  Inspection 

Report  for  3  R 

I 

PLUMBING  INSPECTION 
DIVISION 

REDEVELOPMENT  AGENCY 
INSPECTIONS 

1.  Office  and  Counter  Service 

2.  Inspections 

3.  Complaints 

1.  Rehabilitation 

2.  Relocation  Housing 

I 


BOILER  INSPECTION  SECTION 

1.  Inspections 

2.  Complaints 
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Alfred  Goldberg,  Superintendent 


CONSTRUCTION  ACTIVITY  CONTINUES  AT  HIGH  LEVEL 

Estimated  cost  of  building  construction,  shown  in  Summary  at 
end  of  this  text,   reached  a  record  total  of  $464,000,000  for  this 
year.     A  portion  of  this  total   represents  permit  applications 
processed  during  the  1970-71   fiscal  year,  but  not  issued  until 
July  1971.     A  further  portion,  perhaps  as  much  as  one  third  of  the 
total,  consists  of  Site  Permits   issued  during  the  year  for  which 
the  actual  construction  will  continue  through  the  next  several  years. 
However,  by  any  method  of  averaging  the  estimated  costs  over  recent 
years,  a  continued  high  level  of  construction  is  represented. 

It  must  also  be  noted  that  none  of  the  massive  volume  of 
construction  of  the  Yerba  Buena  Center  is  included  in  the  estimated 
costs  for  this  year.     Although  design  and  preparatory  work  for  YBC  is 
well  advanced,  this  has  not  as  yet  reached  the  stage  of  building  permit 
i  ssuance. 

For  the  large  number  of  Site  Permits   issued  during  this  year 
all  permit  fees  and  plan  check  fees  were  paid  as  required  by  the 
San  Francisco  Building  Code.     Consequently,  the  Bureau  is  obligated 
to  provide  the  plan  checking  and  inspection  services  required  during 
the  detail  design  and  the  construction  which  will  proceed  through 
several   future  years. 


TRIENNIAL  BUILDING  CODE  REVIEW 

The  full  scale  review  of  the  Building  Code  required  at  3-year 
intervals  was   initiated  in  January  1972.     It  had  been  delayed  for  a 
few  months  until   the  new  Plumbing  Code  was  adopted.     In  the  review, 
all  changes  adopted  in  the  last  3  years   in  the  Uniform  Building  Code 
will  be  considered  and  most  of  them  will  be  incorporated  into  the  code. 

One  major  addition  to  the  code  will  be  "Life  Safety  Requirements 
for  High  Rise  Buildings"   involving  fire  protection  systems.  These 
requirements  will  also  be  considered  for  incorporation  later  in  the 
year  into  the  Uniform  Building  Code.     As  usual   the  code  changes  will 
be  sent  for  review  and  comments  to  over  100  groups  and  individuals 
so  as  to  obtain  the  maximum  benefit  of  such  critical  evaluation.  It 
is  expected  that  the  code  change  process  will  be  completed  by  March 
1973. 
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NEW  PLUMBING  CODE  ADOPTED 

A  new  San  Francisco  Plumbing  Code  went  into  effect   in  April 
1972.     This  was  the  first  complete  revision  of  the  Plumbing  Code 
since  1905  and  it  has  brought  San  Francisco  requirements  into 
virtually  complete  parallel   conformity  with  the  Uniform  Plumbing 
Code  and  the  latest  available  standards. 

Due  to  the  controversial   nature  of  some  portions,  work  on  this 
code  proceeded  at  various  times  during  the  past  seven  years,  including 
review  and  comment  by  over  80  groups  and  individuals. 


PLANS  APPROVAL  DIVISION 

The  Division  has  been  essentially  at  full   staff  for  this 
fiscal   year,  with  the  exception  of  clerical   help.  Increased 
efficiency  and  uniformity  of  checking  through  training  meetings  and 
discussions  has  provided  time  for  staff  assistance  for  the  tri-annual 
Building  Code  amendment  due   in   1972,  at  a  minimum  of   inconvenience  to 
the  publ ic. 

The  Yerba  Buena  Center  Project,   northwest  of  Folsom  and  3rd 
Streets,  consisting  of  various  high-rise  office  buildings,  an  exhibit 
hall,  public  parking  facilities,  a  sports  arena,  an  apparel  mart  and 
cultural  center,  and  other  fac i 1  i t i es, enta i 1 s  considerable  preliminary 
design  and  planning  work  which  requires  correlation  and  review  by 
this  Division.     This  preliminary  plan  review  process   is  necessary  in 
order  to  proceed  as  expeditiously  as  possible  when  final   plans  and 
specifications  are  realized.     Considerable  plan  checking  time  has 
been  and  will   be  contributed  toward  that  end.      It   is   important  to 
note  that  the  public  facilities  portion  of  this  project   is  fee-exempt. 

Progress  has  also  been  made   in  the  processing  of  industry- 
generated  requests  for  approvals   in  connection  with  new  materials, 
new  construction  techniques  and  new  methods  of  design.      It  is 
believed  that  the  new  fiscal   year  will   see  a  further   improvement  in 
this  area. 


SYSTEMATIC  HOUSING  CODE  ENFORCEMENT  PROGRAM 

The  program  continued  at  the  same  level  as   in  previous  years 
since  1967  when  this  function  for  multi-family  housing  was  transferred 
to  the  Bureau  of  Building   Inspection.     For  the  first  time,   the  number 
of  buildings  brought   into  code  compliance  reached  almost  1,000;   that  is, 
the  same  number  of  structures   in  which  a  complete   inspection  was  made 
this  year   in  the  systematic  program.  The  continued  effort  on  the  part 
of  the  staff  to  bring  pressure  upon  owners  to  bring  buildings  up  to 
minimum  Housing  Code  levels   is  apparently  succeeding.     The  Bureau 
emphasis   is  to  rehabilitate  rather  than  to  demolish. 
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The  considerable  paperwork  requires  considerable  staff  time. 
Budget  requests  for  additional  personnel   have  not  been  approved  and 
this  has  created  problems  both  in  the  initial    inspection  stage  as 
well  as   in  the  follow-up  compliance  inspections.     The  number  of  cases 
that  have  been  sent  to  Property  Conservation  Division  for  abatement 
action  now  totals  over  2500  and  the  number  of  buildings   referred  to 
the  City  Attorney  near  600  an   increase  of  three  times  that  workload 
of  just  four  years  ago.     The  majority  of  all   new  cases  results  from 
the  Systematic  Code  Enforcement  Program.     Over  5,000  buildings  have 
now  been   inspected  under  this  program.     Another  1,000  will  be 
initiated   in  January  1973. 


HIGH  RISE  SAFETY  ACTIVITIES  -  ICB0 


As   in  previous  years,   this  Bureau  has  been  active   in  the 
International   Conference  of  Building  Officials   (ICB0).      In  particular, 
staff  members  were   involved   in  the  Seismology  Committee  and  the  Fire 
and  Life  Safety  Committee. 

The  Superintendent  chaired  a  special   committee  on  high  rise 
life  safety  systems  over  the  year.     This  committee  developed  at  the 
end  of  the  year  a  proposal   which  will   be  considered  shortly  by  the 
full   Conference  for  adoption  of  a  Life  Safety  System  for  High  Rise 
Buildings;   that   is,  buildings  over  75  feet   in  height.  Considerable 
interest  has  been  evidenced  nationally  and  by  participation  on  this 
committee  by  representatives  of  New  York,  Chicago,   the  fire  services, 
the  Federal   government,  etc.     The  same  approach   is  being  used   in  the 
new  code  changes  now  being  prepared  by  the  Bureau  for  submittal  next 
year  to  the  Board  of  Supervisors  which  will  mandatorily  reguire  the 
Life  Safety  System  be  placed   in  all    high  rise  buildings.  (See 
comments   relative  to  Board  of  Examiners  for  details  of  this  Life 
Safety  Program. ) 

The  exchange  between  the  Bureau  staff  and   ICB0  has  proven 
valuable  to  both  groups  since  there   is  an   input  of  additional 
information  and  expertise  on  both  parts. 

NATIONAL  ACTIVITIES 

The  Superintendent   is  a  member  of    two  important  national 
committees  for  setting  standards.     Committee  E5  deals  with  fire  test 
procedures.     Committee  E6  deals  with  testing  of  building  construction. 

Of    interest  are  recent  actions   relating  to  Committee  E6  and 
involves  the  fi reproofing  damageab i 1  i ty  device  of  the  City  which  are 
being  proposed  for  incorporation   in  a  new  standard  for  testing  of 
fi reproofing  materials  performance.     These  criteria  were  developed  in 
1963  by  the  Bureau,  and   it  appears  at  this  time  that  the  new  standard 
for  fi reproofing  damageab i 1 i ty  will    incorporate  the  damageab i 1  i ty 
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device  for  abrasion  and  impact.     The  device  developed  by  San  Francisco 
is  unique  in  the  world  and  is  the  only  such  device  presently  available. 
It  has  been  used  by  the  Bureau  for  nine  years  in  evaluating  accepta- 
bility of  spray-applied  type  of  fireproofing  materials. 


ASCE  TASK  COMMITTEE  ON  BUILDING  CODES 

The  Superintendent   is  Chairman  of  the  American  Society  of 
Civil   Engineers  National  Task  Committee  on  Building  Codes.  During 
the  year  the  committee  held  two  meetings,  one  in  New  York  and  another 
in  Cleveland.     A  seminar  session  was  held  in  conjunction  with  the 
Cleveland  structural  meeting  which  was  participated  in  by  the  members 
of  the  committee  together  with  other  representatives   including  that 
of  the  National   Bureau  of  Standards  and  the   International  Conference 
of  Building  Officials.     The  topic  of  the  seminar  was  on  the  role  of 
ASCE  in  building  codes  and  the  areas  of  interest  that  committee  should 
be  concerned.     The  Superintendent   is  also  a  member  of  the  National 
ASCE  Committee  of  Standards,  the  parent  group  of  the  Task  Committee. 

The  major  Task  Committee  activity  involved  the  evaluation  of 
the  Occupational   Safety  and  Health  Act  and  recommending  a  position 
for  ASCE  to  take  nat  iona  1  1  y.  The  recommendation  was  for  ASCE  to 
oppose  the  incorporation  in  that  act  of  rules  and  regulations  derived 
from  any  building  code  regulations.     Instead  OSHA  regulations 
relating  to  building  requirements  should  be  adopted  by  reference  to 
national  codes  or  codes  based  substantially  on  national  codes.  The 
fear  of  many,   including  the  a rch i tectura 1 -eng i nee r i ng  profession,  is 
that  this  new  Department  of  Labor  set  of  regulations  will    in  fact 
become  a  new  national   building  code  or  Federal   building  code  with  all 
of  the  negative  impact  of  such  a  situation. 

It   is  the  purpose  of  the  National   Task  Committee  to  address 
itself  to  national  problems  and  to  provide  recommendations,  at  the 
national   level,  for  the  largest  engineering  organization,  ASCE,  to 
adopt  and  circulate  to  its  membership. 


FEDERAL  REVENUE  SHARING  FOR  HOUSING  REHABILITATION 

In  the  Spring  of  1972  the  Senate  passed  a  special  revenue 
sharing  bill   for  housing  incorporating  within   it  one  title,  "Community 
Development  Program".     This  title  relates  to  a  major  change  in 
Federal -local  government  relationship  in  housing  production  and 
rehabilitation.     Under  the  Senate  bill   the  determination  of  what 
needs  to  be  done,  the  priorities,   the  means,  etc.  are  to  be  local 
decisions  with  the  Federal  government  providing  a  block  of  money 
proportioned  upon  specific  criteria  of  eligibility  to  each  locality. 
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This  major  legislation  was  prepared  with  the  involvement  of 
NAHRO  at  the  national   level.     The  Superintendent  was   involved  in 
the  code  and  rehabilitation  elements  through  his  membership  on  the 
legislative  committee  of  NAHRO  and  has  been  appointed  to  a  Task 
Committee  to  work  with  HUD  in  writing  the  guidelines  for  the  future 
program.     It   is  anticipated  that  the  revenue  sharing  in  housing  will 
commence  July  1973  provided  it   is  successfully  passed. 


STATE  LEGISLATION 

The  State  Legislature  continues  to  consider  bills  which  would 
have  major  effects  on   local   governments  by  requiring,  through 
preemptive  legislation,  additional   code  provisions.     Recently,  the 
Seismic   Instrumentation  Bill    required  that  all   cities  collect  a  fee, 
on  each  permit,   to  be  forwarded  to  the  State  for   instrumenting  using 
seismic  recorders  to  be  eventually  placed  throughout  the  State  of 
California.     This  new  approach  towards  taxing  building  permits  is 
inequitable  although  it  was  enacted   into  law  and  will   cost  the  City 
of  San  Francisco  over  $14,000  annually  for   instruments  that  will 
generally  be  placed  far  from  San  Francisco. 

Other  legislation   introduced   in  the  recent   legislative  session 
include  thermal    insulation  requirements,   sound   insulation  requirements, 
making  all    records  of  building   investigation  open  and  public  including 
those   listing  violations  found  under  the  Systematic  Code  Enforcement 
Program.     Other  legislative  proposals   include  those  that  would  further 
add  taxes  on  the  building  permit   issuance  fees  to  be  collected  by 
localities.      It   is  apparent  that  the  Legislature  has   found  a  method 
by  which   it  can  tax  without  a  vote  of  the  people  and  without  being 
equitable  but  rather  taxing  only  special   groups;  namely,  those 
filing  for  permits.     The  building  official   becomes  a  collector  of 
State  taxes   rather  than  a  code  administrator. 


MICROFILMING  OF  BUILDING  RECORDS 

The  Bureau's  need  for  microfilming  of  building  plans  and 
records  has  been   increasing  each  year  as   less  space   is  available  for 
storage  of  these  essential   documents.      In   1971    the  State  passed 
legislation  requiring  the  protection  on  a  permanent  basis  of  these 
records  by  all  agencies  and   indicated  that  microfilming  was  a 
permissible  means  of  doing  so.     The  Bureau   in  conjunction  with  the 
Chamber  of  Commerce  Building  Code  Committee  has  been  working  toward 
the  realization  of  such  a  system.     It   is  expected  that  proposals 
for  financing  and  contracting  for  such  a  system  will   be  submitted  to 
the  Board  of  Supervisors  prior  to  the  end  of  1972. 
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PROBLEMS 

The  major  Bureau  problem  experienced  is  that  of  lack  of  funds. 
This,   in  turn  is  only  exceeded  by  the  lack  of  staffing.     The  procedures 
of  the  Civil   Service  Commission  are  such  that  the  Bureau  has  operated 
for  considerable  lengths  of  time  with  inadequate  staff  and  particularly 
due  to  lack  of  replacement  of  clerical   personnel.     Critical  shortages 
have  occurred  throughout  the  Bureau,  and  vacations  and  sick  leave 
have  further  depleted  the  staff  thereby  jeopardizing  critical  programs 
such  as  Abatement,  Systematic  Code  Enforcement  as  well  as  the 
development  of  code  amendments  and  the  activities   in  the  Superintendent's 
office. 

The  failure  to  fund  the  Parapet  Ordinance  or  establish  air 
conditioning  and  refrigeration   inspection  leaves  San  Francisco  in  a 
vulnerable  position  in  the  event  of  a  moderate  to  strong  earthquake 
as  well  as  being  the  only  major  city  in  the  country  that  does  not 
have  inspection  of  such  mechanical   facilities  as  air  conditioning 
and  refrigeration. 


BOARD  OF  EXAMINERS 

During  this  year  the  Board  of  Examiners  heard  many  requests 
for  variances  from  Building  Code  and  several   relating  to  the 
Electrical  Code  provisions  as  well  as  requests  for  approval  of  new 
materials  of  construction. 

In  addition  to  the  usual   requests  for  variances  the  Board 
reviewed  "Life  Safety  Programs"  for  six  major  high  rise  buildings. 
A  Life  Safety  Program  consists  of  engineered  systems  of  automatic 
fire  detection;  fire  sprinklers;  smoke  control;  communications; 
emergency  power,  and  elevator  control;  all  monitored  from  a  central 
control   station.     The  concept  of  Life  Safety  Programs  for  major 
buildings  came  out  of  national    industry  and  governmental  studies 
to  improve  the  fire  safety  of  high-rise  buildings.     The  need  to  do  so 
was  the  result  of  a  series  of  disastrous  and  near-disastrous  fires  in 
New  York  City  in  1970  as  well  as   in  major  buildings   in  other  areas. 
Thus,  the  Board  was   instrumental    in  the  achievement  of  a  greatly 
increased  level  of  safety  which  is  being  built  into  a  number  of 
major  buildings  presently  under  construction  in  San  Francisco. 

As  a  result  of  passage  of  the  new  Plumbing  Code  a  Plumbing 
Contractor  was  added,  and  the  authority  of  the  Board  was  further 
increased  to  include  plumbing  matters.     At  the  same  time,  amendments 
to  the  Building,  Plumbing,  and  Electrical   Codes  broadened  the  member- 
ship to  include  a  Building  Trades  representative.     Thus,  the  Board 
is  now  exceedingly  well  qualified  to  hear  any  matters  related  to 
building  construction,   including  Building,  Electrical  and  Plumbing 
Code  i  terns . 
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BOARD  OF  PERMIT  APPEALS 

The  Board  of  Permit  Appeals  procedures  have  continued  to  erode 
the  distinction  between  those  cases  under  its  jurisdiction  and  those 
which  are  not  subject  to  their  jurisdiction.     The  problem  of  their 
overruling  the  code  requirements  continues  at  approximately  the  same 
level  as   in  previous  years.     Their  new  approach  is  that  though  a  permit 
has  not  been  denied,  the  Board  has  seen  fit  to  take  these  matters 
under  their  consideration  and  has   ruled  on  these  matters  even  though 
the  Charter  requires  that  a  permit  be  denied  to  be  heard  by  the 
Board.      In  addition,   the  Board  has  ruled  on  matters  that  are  technical 
in  nature  rather  than  referring  them  to  the  appeals  boards  with  the 
expertise   in  the  technical   areas  such  as  the  Board  of  Examiners  for 
the  Plumbing,   Building,  and  Electrical  Codes. 

The  Superintendent  has  continued  to  select  those  cases  where 
he  believes  the  Board  has  clearly   ignored  the  law  of  the  City  and/or 
State  and  has   referred  those  cases  to  the  City  Attorney.      It   is  the 
stated  position  of  the  Bureau  of  Building   Inspection  that   it  cannot 
be  an  administrator  of  an   illegal   act.     We  will   continue  to  proceed 
in  this  same  manner  whenever  we  believe  the  Board  has  violated  the 
law  by  waiving  specific  code  requirements. 
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SUMMARY 
BUILDING  PERMITS 


TYPE  OF 
CONSTRUCTION 

1970-71 
NO.  OF 
PERMITS 

1971-72 

NO.  OF 
PERMITS 

1970-71 
ESTIMATED 
COST 

1971-72 
ESTIMATED 
COST 

Type  1 

16 

28 

$  57,748,825 

$  355,076,173 

Type  2 

2 

1 

2,508,000 

800,000 

Type  3 

9 

9 

1,348,300 

1,319,386 

Type  4 

29 

20 

1,523,500 

2,824,083 

Type  5 

338 

30,298,587 

52,593,949 

Alterations 

10,646 

10,077 

62,885,351 

51,441,516 

TOTAL 

n,o4o 

10,590 

$  156,312,563 

$  464,055,107 

Type  1  -  Steel  frame,  reinforced  concrete,  or  reinforced  masonry  structural 
elements.     Fire-resistive  construction. 

Type  2  -  Similar  to  Type  1,  but  with  limitations. 

Type  3  -  Wood  frame  floors  with  exterior  walls  of  concrete  or  masonry. 
Type  4  -  Light  incombustible  frame  construction. 
Type  5  -  Wood  Frame  construction. 


SO 


BUREAU  OF  BUILDING  INSPECTION 


MISCELLANEOUS  STATISTICS 


1970-71  1971-72 


Inspections  reported  by  building 

inspectors  41,489  46,154 

Projects  remaining  on  which  permits  have 
been  issued  that  have  not  been  reported 

completed  by  building  inspectors  4, 856  4,276 

Complaints  reported  that  have  been 

adjusted  by  building  inspectors  2,393  2,549 

Inspections  reported  by  boiler 

inspectors  1,207  1,043 

Inspections  of  City  boilers  and 

air  tanks  151  244 

Complaints  received  and  adjusted  - 

boiler  and  air  tanks  910  761 

Complaints  and  requests  for  information 

recorded  2,593  2,787 

Applications  for  permits  examined  and      Bldgs.  1,468  1,416 

approved  by  Plan  Checking  Division  Signs  1,119  1,021 

Miles  traveled  during  the  year  by 

vehicles  on  inspection  service  449,798  421,200 

Report  of  Residential  Records  6,182  7,442 


BUREAU  OF  BUILDING  INSPECTION 


PLUMBING   INSPECTION  DIVISION 


PERMITS  AND  FEES 


1970-71 


Number  of  permits,   combined  work  (Plumbing, 

water  piping,   gas,  etc. 
Number  of  permits,   plumbing  only 
Number  of  permits,   gas  only 
Number  of  permits,   water  only 
Number  of  plumbing  permit   issuance  fees  paid 
Number  of  gas  permit  issuance  fees  paid 
Number  of  water   line  permit   issuance  fees  pa i 
Number  of  extra  charge  fees 
Number  of  reinspection  charge  fees 
Total   receipts  for  fiscal  year 


2,  166 
867 

5,975 
1,715 
2,282 
2,044 

3,  ^+60 
28  3 

99 

$217,1 10.43 


INSPECTIONS 

Number  of   inspections  made  (plumbing, 

water ,   gas ,   etc . ) 
Number  of  jobs  finaled 
Number  of  lockouts 

Number  of  hours  spent  on  fee  exempt  work 


15,635 
6,658 
2,009 
4,  006 


COMPLAINTS  AND  ADJUSTMENTS 

Number  of  complaints  received  1,240 

Number  of  complaints  abated  2,581 

Number  of  Coroner's   request  for   investigation  3 

Number  of  condemnation  reports  39 

Number  of  work  without  permit  found  (penalty  work)  112 


SEWERS 


Number  of  building  sewers  installed 
Number  of  building  sewer  traps  replaced 
Number  of  building  sewers  replaced  or  repaired 


207 
43 
155 


PLUMBING  FIXTURES,  ETC. 


Number  of  plumbing  fixtures  and  waste  discharge  40,217 

Number  of  sump  ejectors  11 

Number  of  grease  interceptors  30 

Number  of  rain  water   leaders  596 

Number  of  water  outlets  over  (4)  80,493 


BUREAU  OF  BUILDING  INSPECTION 


PLUMBING  INSPECTION  DIVISION 

3AS  INSTALLATIONS 


Number  of  gas  lines  installed,   1  outlet  only                2,039  2,514 

Number  of  gas  outlets  over  1  2,976  4,161 

Number  of  gas  conversions  2  25 

Number  of  warm  air  furnaces  2,059  2,351 

Number  of  water  heaters  3,210  2,930 

Number  of  miscellaneous  gas  appliances  4,507  4,680 


BUREAU  OF  BUILDING  INSPECTION 


ELECTRICAL   INSPECTION  DIVISION 

PERMITS  AND  FEES  1970-71 

Permits  issued,  wiring  10,517 

Permits  issued,  signs  1,709 

Electrical   sales,   licenses  registered  2,298 

Electrical  contractors,  registered  529 

Motion  picture  projectionists,  registered  332 

Plant  owners,   licenses  registered  60 

Electrical  wiring  and  fixture  - 

permit  fees  received  $267,173.00 

Electrical  sign  permit  fees  received  8,376.00 

Electrical  sales  licenses  fees  received  32,436.00 

Plant  owners  license  fees  received  578.00 

Total   receipts  for  Fiscal  Year  $308,563.00 

INSPECTIONS 

Inspections  made  35,022 

Electrical  surveys  of  multi-unit  buildings 
for  code  compl iance  (June-71  thru 

June-72  DAH I )  292 

Complaints   investigated  (found  defective)  2,742 

Jobs  discovered  without  permit  124 

Installations  in  progress  as  of  June  30,1971  4,577 

Number  of  lockouts  1,138 

Number  of  hours  spent  on  fee  exempt  work  7,436 

Wiring  and  fixture  installations  inspected 

and  completed  10,454 

Sign  installations  inspected  and  completed  1,730 
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BUREAU  OF  BUILDING  INSPECTION 


1970-71  1971-72 

Pinball  machine  inspections  220  302 

Inspections  of  nursing  homes  and 
boarding  homes  for  ambulatory 

aged  k\  68 

Night  clubs,  public  assembly,  dance 
halls,  movie,  theaters,  etc.  - 

inspections  319  263 

Spray  booth  inspections  5  12 

Massage  parlor  inspections  23  30 

Specials  (garages,  parking  lots, 

laundries,  second-hand  stores, etc.)  Mk  142 


BUREAU  OF  BUILDING  INSPECTION 


DIVISION  OF  APARTMENT  AND  HOTEL  INSPECTIONS 

1970-71 


No  of  Structures  i nspected- i nspect i on  Orders 
turned  in  (Does  not  constitute  total  number  of 
inspections  made) 

Apartment  Buildings 
Hote 1 s 

No.  Complete  Inspections 
No.  Structures  Rehabilitated 

No.   Structures  "Picked  Up" 
no  previous  Housing  Files 

Apartment  Buildings 

Hote  1  s 

No.   New  Buildings  and  No.  Units  Gained 
Apartment  Buildings 
Hotels 

No.  Structures  Reverted  to  Dwellings 

No.   Structures  Demolished 
Apartment  Buildings 
Hotels 

No.  Cases  Abated 

Wi  th  Bui  1 di  ng  Permi  t 


NO. 
81 
2 


NO. 

5,200 
467 

1  ,028 
431 


NO.  UNITS 

439 
34 


NO.  NO.  UNITS 

42  415 

1  74 

26 

NO.  NO.  UNITS 

47  285 

14  684 


431 
401 


NO. 

6,444 
322 
998 
415 


NO.   NO  UNITS 

66  301 
5  68 

NO.  NO  UNITS 

99  785 
49 


1 


22 


NO.   NO.  UNITS 

54  309 
12  485 

415 

373 


Total  Units  in  Substandard  Bldgs 
Last  Total  No.  Legal  Units 
No.   Dwelling  Units  Brought  Into 
Compl iance 

No.  Units  El iminated 
No.  Units  Gained 

No.  Permits  of  Occupancy 

Apartment  Buildings 
Hotels 

No.  Principals  Conferences 

No.  Abatement  Conferences 

No.  Condemnation  Cases  -  Recommended 

Apartment  Buildings 
Hotels 


A* 

B* 

A* 

B* 

5,862 

^~6?86?^ 

6,937 

5,363 

5,363 

6,  105 

6,582 

471 

526 

42/ 

36U 

291 

29 

153 

1 

ISSUED      REVOKED     ISSUED  REV0KEC 


815 
31 


84 
5 


411 

759 


1,179 
37 


104 
9 


469 
609 


CONDEMNATION  RECOMMENDED 


655 
80 


457 
42 


So 


BUREAU  OF  BUILDING  INSPECTION 


DIVISION  OF  APARTMENT  AND  HOTEL  INSPECTIONS  (continued) 


1970-71  1971-72 

No.  Building  Permit  Applications  Received  and 

Processed  2,246  2,114 

No.  Requests  for  Citations  to  District  Attorney  0  0 

No.  Requests  for  Warrants  0  0 

No.  Complaints  Received  755  914 

|No.  Complaints  Abated  592  568 

No.  Notices  Sent  2,647  2.272 

No.  Potential  Displacements 

Apartment  Buildings  290  290 

Hotels  128  333 


*A  - 


As  per  original  use.     B  -  As  per  existing  use. 


BUREAU  OF  BUILDING  INSPECTION 


PERSONNEL 

As  of  June  30,  1972 

Alfred  Goldberg,  Superintendent 
W.A.   Kastius,  Assistant  Superintendent 


GENERAL  OFFICE  -  ADMINISTRATIVE 

C.V.   Gieseker,  Principal  Clerk 


1408  Principal  Clerk 

1446  Senior  Clerk  Steno 

1444  Clerk  Steno 

1424  Clerk  Typist 


PLANS  APPROVAL  DIVISION 

M.   Choy,   Senior  Civil  Engineer 
H.Y.G.    Fong,   Building  Plans  Engi 
neer 


1  5210  Senior  Civil  Engineer 

1  521^+  Bldg.   Plans  Engr. 

7  5208  Civil  Engineer 

1  5206  Assoc.   Civil  Engr. 

2  6266  Sr.   Plan  Checker 
2  626*+  Plan  Checker 

_\_  1424  Clerk  Typist 
15 


BUILDING   INSPECTION  DIVIS ION 

R.   McDonnell,  Chief  Inspector 


2 
J_8 

20 


6334 
6331 


Chief  Bldg.  Inspector 
Bldg.  Inspector 


ELECTRICAL   INSPECTION  DIVISION 

W.0.   Maitland,  Chief  Inspector 


1 

17 
1 
1 

_L 

21 


6250  Chief  Electrical  Insp. 

6248  Electrical  Insp. 

6252  Line  Inspector 

1446  Senior  Clerk  Steno 

1424  Clerk  Typist 


PLUMBING   INSPECTION  DIVISION 

K.  R.  Lewis,  Chief  Inspector 


6244       Chief  Plumbing  Insp. 
6242       Plumbing  Insp. 
1444      Clerk  Steno 


BOILER   INSPECTION  DIVISION 

J.T.   Edson,   Senior  Inspector 


6238 
6236 


Sr .  Bo  i 1 er  I  nspector 
Bo  i 1 e  r   I  nspector 
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BUREAU  OF  BUILDING  INSPECTION 


APARTMENT  &  HOTEL  INSPECTION 
DIVISION 

E.  Orr,  Principal  Inspector 
A.  Chinn,  Senior  Inspector 


12 
1 

16 


6124 


6122 


6120 

1444 
1424 


Principal   Food  & 
Environmental  Health 
I nspector 
Senior  Food  & 
Environmental  Health 
I nspector 

Food  &  Environmental 
Health  Inspector 
Clerk  Steno 
Clerk  Typist 


RESIDENTIAL  BUILDING  RECORDS  SECTION 
J.   Farr,  Senior  Clerk 


B516 
1424 


Sr.  Clerk  Typist 
Clerk  Typist 


PROPERTY  CONSERVATION  DIVISION 

B.A.  Cummings,  Chief  -  PCD 
A.S.  Cole.  Chief  Inspector 


1       5286      Chief,  Property 

Conservation  Division 
1       6334      Chief  Building  Inspector 
10      6331       Building  Inspector 
3      6248      Electrical  Inspector 

1  6242      Plumbing  Inspector 

2  6120      Food  &  Environmental 

Health  Inspector 
1       1446      Senior  Clerk  Steno 
1       1444      Clerk  Steno 

_J_      1424      Clerk  Typist 

21 


TOTAL  BUDGETED  PERSONNEL* 

*Does  not   include  FACE  positions. 
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RETI REMENTS 

During  the  past  year,  the  following  employees  were  retired  and  recognition 
is  given  for  their  faithful  service  to  the  organization: 


|    GERTRUDE  M00NEY 
GEORGE  TUSCH 

I    MARIO  BIANUCCI 
LESLIE  GIBSON 


1444  Clerk  Stenographer  6  years 

6244  Chief  Plumbing  Inspector  36  years 

6248  Electrical   Inspector  22  years 

6248  Electrical   Inspector  19  years 


DECEASED 
HENRY  G.  BLOHM 


6248 


Electrical  Inspector 


19  years 


I 


PROPERTY 
CONSERVATION 
DIVISION 


COMMUNITY 
LIAISON  i 
OFFICER 


Abatement  Section 


Electrical 
Sr.  Clerk  Steno. 
Clerk  Steno. 
Clerk  Typist 


Redevelopment  Agency  I  5 
Inspectors: 

Building  (1) 

Plumbing  1  P.T. 

Electrical  1  P.T. 

Health  2 


Senior  Building 

Inspector 
Inspectors: 

Building 

Plumbing 
^Electrical 

COMMUNI  TY  A  I 


Senior  Building 

Inspector 
Inspectors: 
Building 


Senior  Building 

Inspector 
Inspectors: 

Building 

Plumbing 


Systems 
& 

^Eiucedures 


Senior  Clerk  Typist 
Clerk  Typist 
Junior  Clerk 


REDLVEL.  AGENCY 


RELOC.  8RV6.  PRO- 
VI C  ED  BV  CENTRAL 
RELOC.  SRV6.»»»«« 


Real  Estate  Department 


Real  Property 

Loan  Officer 
Clerk  Typist 


Gil  /  Planning  Department 


Deputy  City 
Attorney 
Legal  Steno. 


u  of  Accounts  (DPW)  | 


Q 


-  6upervis i cn 
control/support 

secretary*  abatement  appeals  board      p.t.    part  tiue 
clerks  under  supervision  of  chief  clcrk1  one  8r.  clerk 
and  one  clerk/typtet  assigned  each  face  office 
3  loan  officers  physically  located  in  face  area  offices 
and  under  administrative  control  of  senior  inspector  & 
under  technical  control  of  dept.  of  real  estate 
on  force  account  basis 
on  a  per  case  basis 


Principal  Accountant  (1) 


PUBLIC  IMPROVE. [.35 

BUR.   OF  ENCR'C.  (.35) 
BUR.   OF  6TR  CLNG 
4  TREE  PLANT.  •••• 
BUR.   OF  8TR  REP. •••• 
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DIVISION  OF  PROPERTY  CONSERVATION 


FACE:     Federally  Assisted  Code  Enforcement 
Five  Years  of  Neighborhood  Rehabilitation  Progress 
and  Citizen  Involvement  in  the  FACE  Program 


On  June  30,  1972,  the  City's  Federally  Assisted  Code  Enforcement 
Program  (FACE),  which  was  created  in  1967  within  the  Division  of 
Property  Conservation,  completed  five  years  of  rehabilitation  work  in 
its  first  2-phases  (FACE  Areas  1-4  and  5-7,  respectively). 

The  Department  of  Public  Works  and  the  Department  of  City  Planning 
worked  together  on  the  initial  and  subsequent  phases  of  planning  and  up- 
dating a  FACE  program.     Meetings  were  and  are  held  with  neighborhood 
organizations  which  take  the  initiative  in  promoting  or  opposing  the  FACE 
project.    An  attempt  is  made  through  preliminary  public  meetings  to  get 
other  groups  involved.     In  most  cases,  FACE  programs  have  been  conduct- 
ed only  after  major  groups  and  organizations  in  the  area  have  joined  in 
support  of  the  program. 

All  property  owners  received  notices  of  the  meetings  from  the 
Department  of  Public  Works,  accompanied  by  leaflets  describing  the  pro- 
gram.    Meeting  notices  were  distributed  door-to-door  throughout  the  area 
by  members  of  Youth  for  Service.     Residents  were  urged  to  "sign-up"  as 
volunteers  for  Citizens  Advisory  Committees  (CAC) . 

FACE  projects  were  approved  by  the  Board  of  Supervisors  after  public 
hearings.    All  interested  groups  and  individuals  were  notified  of  these 
meetings. 

Periodic  community  meetings  in  the  FACE  program  are  held  by  the 
Advisory  Committees  to  explain  the  status  of  the  program  and  to  ascertain 
problems  which  might  have  arisen.     One  Committee  sponsored  a  house  tour 
to  show  the  results  of  FACE  instead  of  talking  about  them.     The  Committee 
also  published  several  circulars  and  newsletters  and  conducted  polls 
regarding  their  improvement  planning  ideas.     This  feedback  caused  some 
modifications  of  their  plans  which  were  then  incorporated  in  a  Federal 
Grant  application.     Property  owners  are  assisted  in  their  rehabilita- 
tion work  by  a  City  building  inspector  who  handles  the  job  from  initial 
inspection,  through  specification  preparation,  bidding,  contract  award, 
progress  and  final  inspections. 

As  of  June  30,  1972  the  Administrative  costs  (excluding  Public 
Improvements)  for  the  entire  FACE  Program  total  $5,103,208.  Additional 
expenditures  have  amounted  to  $927,963  for  Public  Improvement  work  in  all 
seven  FACE  areas  (with  almost  $1.4  million  in  construction  in  place, 
including  Engineer  Overhead  and  Inspection  costs),  and  $10,566,738  in 
Federal  Rehabilitation  Financing  Assistance,  $9 , 858 , 150  for  Section  312 
(3%)  Loans  and  $708,588  for  Section  115  Grants  to  property  owners  in  all 
seven  areas. 


91 


With  respect  to  the  initial  four  FACE  Areas  (Arguello  Park,  Buena 
Vista  Heights,  Glen  Park  and  Great  Highway),  the  program  essentially  was 
closed  out  in  October  1970,  with  92%  of  the  buildings  certified  to  be  in 
compliance.     The  remaining  248  buildings  were  undergoing  code  compliance 
work  or  litigation  processing.     As  of  June  30,   1972,   there  were  126 
buildings  still  active  (2861  (96%)  completed)  with  74  (less  than  3%  of 
total  buildings)  under  litigation  -  the  remaining  52  buildings  (1%)  are 
in  various  stages  of  completion. 

In  Areas  5-7  (Alamo  Square,  Bernal  Heights,   and  Duboce  Triangle), 
initial  inspections  have  been  completed  in  1608  (almost  100%)  of  the 
1614  buildings.     512  (32%)  of  the  1614  structures  have  been  certified 
to  be  in  compliance  as  of  June  30,   1972.     In  regard  to  the  remainder 
(1102),   it  is  projected  that  they  essentially  will  not  be  in  compliance 
until  June  30,   1973,  although  the  current  contract  terminates  March  7, 
1973.     HUD  has  indicated  they  will  consider  extension  of  the  contract  at 
a  later  date  upon  attaining  a  satisfactory  production  schedule  latter 
part  of  this  calendar  year,  which,  as  indicated  below,  is  dependent  to  a 
large  extent  on  availability  of  Sec.  312  loan  funds.     It  is  estimated 
that  in  excess  of  10%  of  the  buildings  will  be  in  litigation  upon  termina- 
tion.    For  the  total  structures  in  Areas  1-7  (4601  buildings),  3373  (73%) 
were  in  compliance  as  of  June  30,  1972. 

The  rehabilitation  costs  of  structures  in  the  FACE  Areas  for  "work 
in  place"  totals  almost  $8.0  million.     The  "work  in  place"  consists  of 
those  structures  in  which  the  rehabilitation  has  been  completed  satisfac- 
torily and  includes  code  enforcement  rehabilitation  costs  and  improve- 
ments.    Chart  A  below  illustrates  the  detailed  costs  of  rehabilitation 
through  June  30,  1972. 

CHART  A  -  COST  OF  REHABILITATION  OF  PROPERTIES  TO  JUNE  30,   1972  (IN  $  THOUS 

FACE  Areas        Total  Residential  Non-Residential  Mixed 

1-4            $4,850.3  $4,635.9                       21.4  193.0 

5-7              3,088.1                  2,938.4                       27.3  122.4 

Total     1-7            $7,938.4  $7,574.3                     $48.7  $315.4 

COST  OF  REHABILITATION  OF  AREAS  5-7  PROPERTIES  TO  JUNE  30,  1972, 
BY  CATEGORY   (IN  $  THOUS) 

Non- 

FACE  Areas  Category                        Total    Residential  Residential  Mixe< 

5-7            Code  Enforcement    $2,761.8      $2,663.1  $  2.3  $96.4 

Improvements                 326.3           275.3  25.0  26.0 

Total          Code  Enf  &  Improv  $3,088.1      $2,938.4  $27.3  $122.4 

Of  the  residential  structures  rehabilitated  to  code  requirements 
through  April  30,   1972,   64%  of  the  buildings  have  been  renovated  by  pri- 
vate means,  constituting  only  16%  of  the  total  dollars  expended  (both 
private  &  Federal  loan  funds  &  grants)  for  renovation  of  all  residen- 
tial structures. 
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An  evaluation  of  rehabilitation  costs  (through  April  30,  1972) 
in  the  currently  active  three  (3)  FACE  Areas  reveals  that  average  costs 
for  rehabilitation  have  varied  from  less  than  $1000  per  dwelling  unit 
for  those  privately  financed  to  slightly  under  $4000  per  unit  for  those 
financed  with  Federal  funds.    The  average  cost  per  dwelling  unit  was  low- 
est in  Alamo  Square  for  those  privately  financed  and  highest  in  Bernal 
Heights  for  those  Federally  funded.     In  respect  to  individual  building 
rehabilitation  costs,  as  opposed  to  cost  per  dwelling  unit,  Bernal 
Heights  had  the  lowest  expenditures  for  those  privately  financed,  whereas 
Alamo  Square  had  the  lowest  expenditures  in  relation  to  number  of 
buildings  rehabilitated  using  Federal  funds.     Charts  B,  C  and  D  below 
further  illustrate  the  cost  comparisons  above. 


chart  b         *AV£P4G£  COSTS  •  #£*MB/2/ TXT/Of/ 


20 


/e 


/2 


■ 

707--A-L 

£>£/S  Sr  G&s 

i 

Ot/S 

7 

i 

3J.DGS. 

20 


i 


1 


/2 


BjLDGs  DC/S/6&S 


93 


CHART  C 


7?£+/-AB/UTAT/OW$  •CODE  COMPLMNC£ 

7>7?/  VA  T£l  y  &  F£D£/?AjLZ  y  rot/DFO 


7>7?/\/AT£ 


i ; 

!  i— 

<=r=T3 

!  ! 

1 

L 

-J  J -A  At  O  5Q 

3£/?M4Z  -H 

chart  d  ^  V£PAGE  COST//3V/1 D/A/G  &  DJV  t/M/T " 


■&TS-/OL/S 
20 


J  COST//&jCD&. 

f%|  Ak  Cost/Oc/. 
4    Ak  Cosr/tK/*GX* 

mm 

d£7?*/Al  -H 

pt/30C£  T 

 20 


~*  £>IX/  t/H/r;  L/A//T  '  6-7? 


G£/£f7~  7?OOM 


With  the  emphasis  for  accomplishing  the  work  passing  from  Areas 
1-4  to  Areas  5-7,  the  experienced  inspectors  were  transferred  to  the 
newer  areas  and  additional  inspectors  were  hired.     Increased  staffing 
was  necessary  in  Areas  5-7  because  the  rehabilitation  is  more  complex 
(greater  proportion  of  multi-unit  structures,  generally  poorer  condition 
of  the  buildings,  and  higher  ratio  of  absentee  landlords).     Thus,  progress 
during  the  early  stages  of  the  work  in  those  three  areas  was  slower  than 
previously  projected,  but,  as  indicated  above  and  as  expected,  during 
the  latter  part  of  the  program  progress  did  accelerate  but  not  to  the 
extent  expected  due,  mainly,  to  the  unavailability  of  Section  312 
Federal  Loan  Funds  during  approximately  60%  of  the  fiscal  year  (3  periods 
totalling  approximately  7  months) . 

In  December  1970,   two  new  applications  for  Code  Enforcement  grants 
were  submitted  for  approval  to  the  U.  S.  Department  of  Housing  and  Urban 
Development  (HUD)  which,  if  approved,  would  have  continued  the  FACE  pro- 
gram over  a  three  year  period  of  time  in  the  areas  known  as  Upper  Ashbury 
and  Inner  Richmond;  however,  by  letter  of  March  16,  1972,  HUD  returned 
the  applications  indicating  funds  were  depleted.     Subsequently,  when 
requeried,  HUD,  by  letter  of  July  17,  1972,  indicated  that  "present 
policy  for  this  fiscal  year  (FY  1972-73)  is  to  fund  only  existing  FACE 
projects.     No  new  code  enforcement  programs  will  be  funded  this  year." 

The  applications  for  Upper  Ashbury  &  Inner  Richmond  involve  the 
following: 

UPPER  ASHBURY: 

(a)  A  total  budget  of  $2,352,156  of  which  $1,568,104  would  be 
financed  out  of  Federal  CE  grant  funds  for  administration  and 
operations,  special  services  and  CAC. 

(b)  The  City's  local  contribution  of  $784,052  is  in  the  form  of 
public  improvements  amounting  to  $561,000,  financed  out  of  gas 
taxes  and  road  funds,  and  salaries  of  already  budgeted 
personnel  amounting  to  $223,052. 

(c)  Additional  Federal  Grants  are  requested:     $437,500  for  Sec  115 
Rehabilitation  Grants  to  rehabilitate  residential  property  and 
$45,000  to  relocate  displaced  families,  individuals  and 
businesses. 

These  areas  were  recommended  as  Conservation  Areas  following  studies 
of  the  areas  by  City  and  Federal  technical  staffs  and  after  public  meet- 
ings in  the  neighborhoods  at  which  there  was  general  support  for  the 
proposed  FACE  programs. 

It  is  estimated  that  of  the  2656  buildings  (5627  units)  in  both 
Areas  (1461  in  Upper  Ashbury  and  1195  in  Inner  Richmond),  2370  (89%) 
are  in  Code  violation,  with  29  to  be  demolished.     A  total  of  73  families 
or  229  individuals  are  projected  to  be  displaced. 
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CHART  E    STATUS  OF  BUILDINGS  IN  ORIGINAL  FOUR  FACE  AREAS 

(01)  ARGUELLO  PARK;   (02)  BUENA  VISTA;    (03)  GLEN  PARK;    (04)  GREAT  HIGHWAY 


AS  OF  JUNE  30,  1972 


DWELLING 

BUILDINGS  (STRUCTURES) 

UNITS 

Resid. 

Non-Resid. 

Mixed 

Total 

% 

Total 

'  1 

(a) 

Total  Buildings 

2884 

32 

71 

2987 

100.0 

5733 

100 

(b) 

Inspections  Completed 

2882 

32 

71 

2985 

99.9 

5730 

99 

(c) 

Found  in  Code  Violation 

2510 

21 

64 

2595 

86.9 

5166 

90 

(d) 

Found  Standard 

372 

11 

7 

390 

13.1 

564 

9 

(e) 

Rehabilitated 

2341 

18 

59 

2418 

81.0 

4851 

84 

(f) 

Demolished 

45 

4 

4 

53 

1.8 

71 

1 

(g) 

Total  SCC'd  *(d,e, &  i) 

2758 

33 

70 

2861 

95.9 

5486 

95 

♦SCC'd-Satisiactory  Code  Compliance~TFound  Standard,  Rehabilitated  &/or 
Demolished) 


ACTIVE  WORKLOAD  INVENTORY  LITIGATION  AND  OPEN  CASES 


Area  01: 
Open 

Litigation 
Subtotal 


Total 

9 
20 
29 


BUILDINGS 
Resid.  Non-Resid. 


8 
20 
28 


Mixed 

1 
0 
1 


NUMBER  OF 
DWELLING  UNITS 


22 
47 

69 


Area  02: 
Open 

Litigation 
Subtotal 


8 
15 
23 


8 
15 
23 


10 
48 
58 


Area  03: 
Open 

Litigation 
Subtotal 


26 
27 
53 


26 
27 
53 


35 
29 
64 


Area  04: 
Open 

Litigation 
Subtotal 


9 
12 
21 


9 
12 
21 


11 
21 

56 


Total:  (1-4) 
Open 

Litigation 
Grand  Total 


52 
74 
126 


51 
74 
125 


350 
145 
247 


CHART  F    STATUS  OF  BUILDINGS  IN  CURRENTLY  ACTIVE  THREE  FACE  AREAS 
(05)  ALAMO  SQUARE;   (06)  BERNAL  HEIGHTS;   (07)  DUBOCE  TRIANGLE) 


AS  OF  JUNE  30,  1972 

BUILDINGS  (STRUCTURES) 


(a)  Total  Buildings 

(b)  Inspections  Completed 

(c)  Found  in  Code  Violation 

(d)  Found  Standard 

(e)  Rehabilitated 

(f)  Demolished 

(g)  Total  SCC'd  (d,e,&f) 

♦Less  than  1% 


DWELLING  UNITS 


Total 

Resid 

Non-Resid 

Mixed 

Total 

% 

1614 

1511 

27 

76 

4608 

100 

1609 

1506 

27 

76 

4605 

100  (-) 

1571 

1474 

23 

74 

4556 

98.9 

38 

32 

4 

2 

49 

1.1 

456 

446 

4 

6 

1128 

24.5 

18 

16 

2 

0 

35 

* 

512 

494 

10 

8 

1212 

26.3 

ACTIVE  WORKLOAD  INVENTORY  LITIGATION  AND  OPEN  CASES 


BUILDINGS 
Total    Resid.     Non-Resid.  Mixed 


NUMBER  OF 
DWELLING  UNITS 


Area  05: 
Open 

Litigation 
Subtotal 

Area  06: 
Open 

Litigation 
Subtotal 

Area  07: 
Open 

Litigation 
Subtotal 

Total:  (5-7) 
Open 

Litigation 
Grand  Total 


257 
30 
287 


301 
102 
403 


379 
33 
412 


937 
165 
1102 


235 
27 
262 


290 
102 
392 


339 
24 
363 


864 
153 
1017 


7 
3 
10 


14 
3 
17 


17 
3 
20 


33 
6 
39 


59 
9 
68 


1241 
98 
1339 


3007 
389 
3396 
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CHART  G     FACE  AREAS  1-7  REHABILITATION  LOANS  &  GRANTS 
CUMULATIVE  THROUGH  FISCAL  YEARS  1971  and  1972 


Service 

Loan  (312) 
Grant  (115) 
Total 


THROUGH  JUNE  30,   1971  THROUGH  JUNE  30,  1972 

Number  Amount  Number  Amount 


745 
265 
1010 


$7,796,450 
575,971 
8,372,421 


832 
307 
1139 


$9,858,150 
708,588 
10,566,738 


Private  1731 
Loan  (312)  713 
Grant(115)  246 
Total  2690 


FINANCING  -  LOANS  AND  GRANTS 

Through  June  30,  1971  Through  June  30,  1972 

Starts    Completions      Started  But    Starts  Completions  Started  But 
(SCC'D)          Not  Completed                (SCC'D)          Not  Completed 

1574                       157            2122          1885  232 

670                         43              821            774  47 

180                         66              279            215  64 

2424                        266            3222           2874  348 


A  prominent  eyesore  on  Fell  Street  was  eliminated  and  16  units  were  added  to 
the  housing  supply  when  this  long  abandoned,  gutted  building  was  rehabilitatec 
with  FACE  financing. 


BEFORE 


AFTER 
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New  porches  and  stairs  and  a  coat  of  paint  are  often  the  only  exterior 
signs  of  code  compliance.     In  the  case  below,  kitchens  were  expanded  in 
the  process. 


AFTER 


Exterior  remodeling,  as  below,  is  uncommon  in  FACE.     The  few  scattered 
dramatic  cases  are  "testaments  of  faith"  which  go  a  long  way  to  boost 
neighborhood  pride  and  help  sell  the  code  enforcement  program. 


AFTER 


PUBLIC  IMPROVEMENTS 

Part  of  the  City's  contribution  to  the  enhancement  of  the  FACE 
Neighborhoods  is  in  the  form  of  various  public  improvements,  such  as 
street  lighting,  street  trees  and  street  paving,  which  it  installs  in  the 
areas.     Public  utilities  assist  area  beautif ication  by  undergrounding  over- 
head wires  on  key  streets  in  the  areas.     Work  done  by  the  City  was  completed 
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in  Areas  1-4  and  totalled  $789,000  for  that  work  excluding  engineering  and 
inspection  costs;  and,   in  Areas  5-7,  work  in  place  totals  $282,000  or  34%  of 
the  present  program.     Charts  H  and  J  show  the  nature  and  extent  of  the  public 
improvements  for  all  seven  areas  listing  initial  estimated  costs  and  completed 
costs  for  perspective. 

Similar  public  improvements  are  planned  &/or  are  underway/completed 
for  Areas  5-7,  which  were  in  the  6th  Amendatory  application  and  approved 
by  Dept  of  Housing  &  Urban  Development  (HUD)  in  Feb.  1972    and  are  in  the 
proposed  7th  Amendatory,  presently  in  process  of  review. 

CHART  H  PUBLIC  IMPROVEMENTS  IN  AREAS  1-4 


I ni  t i  al 

% 

Feet* 

Estimated 

Estimated 

Com- 

Number 

Cost 

Cost 

plete 

($1000s) 

($1000s) 

Streets 

5280 

$608 

$316 

100 

Curbs  and  Gutters 

7920 

28 

23 

100 

Sidewalks 

7920 

31 

31 

100 

Traffic  Lights 

12 

42 

17 

100 

Street  Lights 

152 

217 

85 

100 

Fire  &  Police  Communications 

5 

0 

4 

100 

Street  Trees 

965 

111 

74 

100 

Street  Resurfacing 

547,318* 

52 

100 

Other 

221 

188 

100 

Total 

$1258 

$789 

100 

♦Square 

feet 

for  street 

resurfacing 

(Note  that  the  cost  figures  given  do  not  include  the  20%  cost  for  engineering 
and  inspection  except  street  resurfacing  costs  do  include  overhead  and  indirec 
costs) . 


CHART  J  PUBLIC  IMPROVEMENTS  IN  AREAS  5-7 


Initial 

Current 

Cost  of 

Estimated 

Estimated 

Work  in 

% 

Lineal 

Cost 

Cost 

Place 

Com- 

Number 

Feet  * 

($1000s) 

($1000s) 

($1000s) 

plet 

Streets 

5460 

$270 

$270 

$124 

46 

Curbs  and  Gutters 

10140 

38 

39 

25 

64 

Sidewalks 

10140 

71 

109 

30 

28 

Street  Lights  172 

148 

128 

86 

67 

Fire  &  Police  Communications  4 

4 

4 

4 

100 

Street  Trees 

130 

127 

7 

6 

Street  Resurfacing 

64,549* 

6 

100 

Other 

126 

127 

0 

0 

Total 

$787 

$804 

$282 

34 

♦Square  feet  for  street  resurfacing' 


(Note  that  the  cost  figures  given  do  not  include  the  20%  cost  for  engineering 
and  inspection  except  street  resurfacing  costs  include  overhead  and  indirect 
costs) . 
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I  CHART  K.  RELOCATION  OF  FAMILIES  AND  INDIVIDUALS 

Relocation  services  for  persons  displaced  by  FACE  Program  activities 
tare  provided  by  the  Central  Relocation  Service  of  the  San  Francisco  Redevel- 
opment Agency.     Since  the  inception  of  the  FACE  Program,  83  families  and 
68  individuals  have  been  relocated  in  the  seven  areas.  Relocation  distribu- 
tion was  as  follows: 

Families  Individuals 


1(5) 

he) 


Net  estimated  workload  in  original  application 

187 

357 

Estimated  eligible  for  Federally  aided  low  rent 

housing 

62 

115 

Total  in  workload  to  June  30    1972  (Sum  of  (4)  1 

t  (5)) 

101 

77 

Total  removed  from  workload,  June  30,  1972 

83 

68 

IToflor")  1  ltr  —  o-i  HoH    1  mir—von  1"    h<"vii«2 i  nor 
icUcialiy    aiucu    luw    icul/  nuusiug 

5 

9 

Other  publicly  aided  low  rent  housing 

2 

1 

Federal  rent  supplement  housing 

0 

0 

Standard  private  housing  not  reported  above 

47 

33 

Substandard  housing 

4 

6 

Whereabouts  unknown 

3 

1 

No  move  required 

3 

2 

Refused  inspection 

6 

6 

Moved  out  of  city 

10 

5 

Loss  of  family  status,  hospitalized 

1 

0 

Deceased 

0 

1 

Refused  further  assistance 

2 

1 

Owner-occupant  moved  for  period  of  rehabilitation 

work  only 

0 

1 

Moved  in  with  friends 

0 

1 

Institutionalized 

0 

1 

In  workload,  end  of  period  (June  30,  1972) 

18 

9 

Evicted  to  date  (June  30,  1972) 

0 

0 

ABATEMENT  SECTION 

Cases  which  have  not  been  brought  into  compliance  by  the  District 
Building  Inspector  or  by  the  inspectors  in  the  Division  of  Apartment  House 
and  Hotel  Inspection  are  referred  to  the  Abatement  Section  of  the  Division  of 
[Property  Conservation  for  possible  litigation.     On  receipt  of  one  of  these 
'cases,  a  priority  number  is  assigned  the  case.     The  lower  the  number  the 
greater  the  hazard  and  the  earlier  an  inspection  is  scheduled  by  the  Abate- 
ment Inspector.     The  Inspector  prepares  a  detailed  report  of  the  condition  of 
I  the  buixding,  describing  the  violations  that  may  exist.    A  copy  of  this  report 
is  presented  to  the  property  owner,  and  the  Inspector  consults  with  him  to 
^determine  the  best  course  of  action  to  correct  the  deficiencies.     If  the  owner 
lis  unable  or  uncooperative,  a  public  hearing  is  scheduled  before  the  Director 
of  Public  Works  at  which  time  the  latter  may  order  the  building  to  be  repaired 

Ior  demolished.    Upon  failure  of  the  owner  to  comply  with  this  order,  the 
Director  may  decide  to  repair  or  demolish  the  building  under  a  Public  Works 
contract  and  recover  the  costs  of  such  work  by  means  of  a  tax  lien. 

I 
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The  Division  also  provides  three  inspectors  to  the  San  Francisco 
Redevelopment  Agency  on  a  full-time  work  order.     One  Building  Inspector 
performs  inspection  related  to  the  rehabilitation  of  buildings  in  the  YBC, 
A-2,  Hunters  Point  and  Bayview  Projects,  and  two  Residential  Environmental 
Inspectors  work  with  the  Central  Family  Relocation  Service. 


CHART  L  ANNUAL  REPORT  1971  -  72 

ABATEMENT  ACTIVITIES  FISCAL  YEAR  1972 


Cases  on  hand  June  30,   1971    2243 

Cases  Logged  in   982 

Initial  Inspections    601 

Reports  Mailed    460 

Cases  sent  to  Director's  Hearings   640 

Abatement  Appeals  Board 

Filed   383 

Decisions  Rendered    386 

Cases  referred  to  City  Attorney   229 

Complaints  Closed  During  FY  1972    438 

Buildings  Found  in  Compliance    121 

Buildings  Restored    346 

Buildings  Demolished    71 

Cases  on  Hand  June  30,   1972    2787 


FACE  Rental  Survey 

Using  base  year  1966,   in  which  a  City-wide  rental  survey  was  conducted 
a  five  year  review  (1966  -  71)  was  made  to  determine  if  the  FACE  program 
caused  excessive  rental  changes.     The  areas  surveyed  were  the  original  four 
(4)  FACE  Areas  (Arguello-Park ,  Buena  Vista  Heights,  Glen  Park  and  Great 
Highway)  with  rental  properties  of  two  or  more  dwelling  units. 

The  survey,  of  necessity,  was  limited  to  a  small  sample  which  serves 
only  as  an  indicator  of  what  happened  on  a  broader  scale.     Despite  the 
hazards  of  projecting  from  small  samples,   the  consistency  of  the  informatio 
gathered  supports  these  general  conclusions: 

1.  FACE  did  not  result  in  significant  rent  increases  in  the  initial 
four  areas.     Moreover,   through  its  subsidized  loan  program,   it  may 
have  contributed  to  keeping  rents  down.     Rent  increases  in  all  the 
FACE  areas,  except  Buena  Vista  Heights,  were  below  the  City-wide 
average. 

2.  Rent  increases  were  caused  primarily  by  property  tax  increases. 
Improvement  spending  was  a  secondary  factor  and  appears  to  have 
been  more  heavily  influenced  by  the  rental  market  than  by  code 
requirements. 
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3.  Fears  that  FACE  results  in  widespread  reassessment  are  not  sub- 
stantiated.   Assessment  figures  indicate  less  increase  in  FACE  areas 
than  City -wide. 

4.  Loss  of  tenants  due  to  rent  increases  was  low.     FACE  records  also 
indicate  that  displacement  due  to  the  program  was  low,  slightly  over 
one-half  of  one  percent. 


Community  Liaison  Activities 

In  April  1972,  a  Community  Liaison  Officer  (CLO)  was  added  to  the 
staff  of  FACE  Central  and  reports  to  both  the  Chief,  Property  Conservation 
Division,  and  the  Alamo  Square  Citizens  Advisory  Committee  (CAC) .  Subsequently, 
three  (3)  Conservation  Aides,  paid  from  Department  of  Labor  EEA  funds,  were 
hired  mainly  to  assist  the  FACE  inspectors  in  the  Alamo  Square  Office,  but 
also  to  help  the  CLO  as  required. 

The  CLO  is  physically  located  in  the  Alamo  Square  FACE  Office  and  is 
concerned,  principally,  with  the  residents*  problems  of  that  FACE  area. 
However,  on  an  "as  required  basis,"  the  CLO  also  provides  assistance  to  the 
other  two  FACE  areas  (Bernal  Heights  and  Duboce  Triangle) . 

The  CLO  essentially  is  responsible  for  developing  and  directing  a  pro- 
gram of  services  to  the  communities  affected  by  FACE;  to  provide  liaison  with 
the  residents  and  property  owners;  to  resolve  differences  between  tenants 
and  landlords  arising  from  FACE  activities;  to  foster  a  public  relations 
program; and  to  encourage  voluntary  compliance  on  part  of  property  owners 
in  keeping  with  the  FACE  program  objectives. 


Summary  of  Rehousing  Activities 

The  Central  Relocation  Services  (CRS)  issued  a  relocation  report 
covering    the  three  (3)  active  FACE  areas  (Alamo  Square,  Bernal  Heights  and 
Duboce  Triangle)  which  involved  a  total  of  80  cases  (49  families  and  31 
individuals)  through  December  1971.     The  report,  in  effect,  indicates  that 
of  the  66  (82.5%  of  the  total  cases  involved)  whose  final  rent  was  known 
after  relocation    (balance  could  not  be  ascertained  for  various  reasons) : 

(1)  86%  moved  to  standard  units  from  their  substandard  units. 

(2)  57%  moved  to  a  new  unit  which  had  the  same  or  less  rent. 

(3)  43%  had  a  rent  increase  amounting  to  $4.65  (average)  per  month 
which  is  36%  less  increase  than  experienced  City-wide. 

From  the  above  findings,  it  can  be  concluded  that  FACE  actions  have  not 
adversely  affected  the  preponderance  of  FACE  area  residents,  but,  instead, 
have  actually  improved  their  living  conditions  and  at  same  or  less  cost, 
particularly  in  comparison  with  City-wide  rentals. 
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DEPARTMENT  OF  PUBLIC  WORKS 
CENTRAL  PERMIT  BUREAU 
ORGANIZATION  CHART 
June  30,  1972 


DEPARTMENT  OF  PUBLIC  WORKS 
Superintendent,  Bureau  of  Building  Inspection 


CENTRAL  PERMIT  BUREAU 

Senior  Management  Assistant 
1844 


1 


Principal  Clerk 
1408  1 

Principal  Clerk 
1408  1 

Sr.  Clerk  Typist 
1426  1 

Sr.  Clerk  Typist 
1426  2 

Clerk  Typist 
1424  3 

Teller 
4320  -  1 

Clerk  Typist 
1424  •  2 

Forms   and  Supplies 

Cancellations 

Refunds 

Personnel  Records 
Refundable  Deposits 
Application  Registration 

Receipt  and  Processing  of 

Permit  Applications 
Permit  Issuance 
Research 

Cash  Receipts  and  Accounting 
Statistics  and  Reports 
Street  Address  Numbers 
Plan  Files 
Posting  of  Notices 
'Permit  Files 

Certificates  of  Occupancy 

BUREAU  OF  BUILDING  INSPECTION 
CENTRAL  PERMIT  BUREAU 
Clyde  Volens  -  Senior  Management  Assistant 


The  Central  Permit  Bureau  is  charged  with  the  receiving,  recording, 
and  processing  of  applications  for  the  various  permits  and  licenses  under 
the  jurisdiction  of  the  Department  of  Public  Works,  collection  of  the 
applicable  fees,  including  extra  charge  and  penalty  amounts,  and  issuance 
of  the  permits.     Included  are  permits  covering  each  aspect  of  the  erection, 
alteration,,  demolition  and  moving  of  buildings;  permits  for  the  various 
types  of  signs;  permits  involving  the  use  or  excavation  of  streets  and 
sidewalks;  and  plumbing,  gas  appliance,  boiler  and  electrical  permits. 

Departmental  monetary  receipts  are  received  for  deposit  with  the  City 
Treasurer.     Detailed  accounting  records  are  maintained  as  to  revenue  or 
non-revenue  classification  account  number;  records  relative  to  receipt  and 
refund  of  certain  refundable  deposit  trust  monies;  records  of  certain 
Departmental  receivables;  and  records  for  use  in  preparing  of  revenue 
estimates . 

Claims  for  refund  of  permit  'fees  paid  are  reviewed  and  processed  in 
accordance  with  applicable  code  or  other  reference  authorization.  Uncol- 
lected receivables  are  transferred  to  the  Bureau  of  Delinquent  Revenue  for 
further  collection  attempts,  abandonment  or  compromise. 

Reports  prepared  by  the  Bureau  include  building  permit  issuance 
statistics  and  divisional  revenue  receipts. 

The  Bureau  maintains  the  official  record  of  street  addresses,  which 
function  includes  assignments,  changes,  corrections  and  verifications. 

Postings  of  notification  of  permit  issuance  are  made  on  the  premises 
of  property  affected  relative  to  new  buildings  and  structures,  moving  of 
buildings  from  one  site  to  another,  and  for  permits  affecting  a  change  of 
use  or  occupancy.     Permittees  are  notified  of  appeals  filed  at  the  Board 
of  Permit  Appeals  and  of  permit  suspensions  and  revocations. 

The  Bureau  is  the  custodian  of  Departmental  permit  records  and  of 
the  official  copy  of  building  plans.     Bureau  personnel,  because  of  the 
complexity  of  the  books  of  record  and  indices  and  to  protect  the  records, 
perform  the  research  work  in  making  these  public  records  available  for 
inspection  by  citizens.     Filing  space  for  these  records  has  been  exhausted 
and  the  records  are  now  being  placed  in  passageways.     Funds  have  been 
requested  for  microfilming  of  the  records. 
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BUREAU  OF  BUILDING  INSPECTION 


THE  FOLLOWING  TABLES  ILLUSTRATE  THE  SCOPE  OF  THE  ACTIVITIES  OF  THE 
CENTRAL  PERMIT  BUREAU 
TABLE  I 

PERMITS  ISSUED  AND  FEES  RECEIVED 


Building  Permit 

Application  Filing  Fees 
Demolition 
Boiler  Installation 
Boiler  Inspection 
Street  Space* 
House  Number 
House  Moving 

House  Moving  Investigation  Fee 
Excavation  (Public  Utilities) 
Excavation  and  Curb  (Other)* 
Partition  Relocation 
Flue 

Posting  Notice 
Flower  Market 
Advertising 
Survey 

Engineering  Inspection 
Electrical  Wiring  and/or  Fixture 
Electrical  Sign 
Electrical  Sales 
Plant  Owner 
Plan  Checking 
Garage  Door  Coupons 
Hearings  for  Code  Variances 
Hearings  for  Substitute  Materials 


PERMITS 

11,248 
9,385 
474 
111 
769 
639 
373 
1 
1 

17,304 
425 
25 
1,593 

3ll 
5 
7 

114 
9,9^7 
1,704 
3,404 

29 
3,006 
650 
64 
4 


1971-72 


Plumbing  Fixture  and  Gas  Appliance 


Installation  and  Inspection 
Journeyman  Plumbers  License 
Gas  Appliance  Dealer 
Residential  Inspection  Report 
Residential  Record  Report 
Industrial  Wastes 
Blasting  Permits 
Sidewalk  Permits 
Sub-Sidewalk  Space* 
Debris  Box 

TOTAL  -  TABLE  I 
TOTAL  -  TABLE  II 
TOTAL  -  TABLE  III 
GRAND  TOTAL  -  PERMITS 
AND  RECEIPTS 


11,073 

To 

6 

7,504 
725 
2 

1,429 
91 
8,750 
92,080 
2,118 


FEES 

I  759,868 
(Above) 
7,780 
1,341 
9,^75 
386,527 
3,024 
20 

15 

34,608 
3,602 

75 
6,705 
853 
1,932 
884 
4,500 
26,820 
287,247 
9,464 
87,900 
2,900 
220,523 
1,725 
643 
600 

270,082 
3,980 
1,000 
560 
55,815 
20,584 
24 

11,897 
445 
17,500 
2,240,918 
623,991 
17,911,510 


1970-71 
PERMITS 
11,230  $ 

9,59? 
464 
130 
652 
542 
382 
6 


4 

"ho 
175 

1,303 
313 
52 
7 
10 
60 

10,517 

I,  709 
2,339 

48 
2,842 
625 
29 
1 

II,  139 
732 
54 
2 

6,212 


1,429 
27 
7,875 

36,250 
l,94l 


FEES 

i  384,786 
(Above) 
8,845 
2,425 
8,134 
96,136 
2,508 
120 
60 

W9 

4, £69 
791 
1,716 
1,547 
6,636 
32,204 
267,175 
8,383 
32,437 

270,804 
1,875 
290 
150 

215,784 
3,521 
8Q0 
140 
40,675 

60 

11,175 
115 
15,838 

1,454,193 
474,042 
12,111,774 


94,198  20,776,419 

*  Permits  and  Fees  only.  See  Table  II  for  Refundable  Deposits. 
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BUREAU  OF  BUILDING  INSPECTION 


TABLE  II 


TRUST  FUND  DEPOSITS 

1971- 

-72 

1970- 

-71 

PERMITS 

DEPOSITS 

DC  DMITC 

rbnlVII  1  0 

UbrUol  1  0 

REFUNDABLE  DEPOSITS 

Street  Space 

* 

$  27,060 

i  19,790 

Sub-Sidewalk 

* 

33,810 

* 

5,910 

Deposit  on  Plans 

1504 

48,485 

1442 

76,470 

Excavations 

13488 

1,020 

TOTAL 

1504 

$  110,843 

1442  $ 

5  103,190 

*  Street  Space,  Sub-Sidewalk  and  Excavations  require  both  a  fee  and  a  deposit.  Amounts  shown 

are  deposits  only. 

PARTIALLY  REFUNDABLE  DEPOSITS 

Side  Sewers 

289 

$  409,015 

284  i 

\»  278,800 

Side  Sewers  -  Excess  Costs 

21,872 

36,326 

TOTAL 

289 

$  430,887 

284  i 

315,126 

AGENCY  DEPOSITS 

Street  Improvement  Bonds 

325 

80,250 

215 

55,726 

State-Strong  Motion 

Program 

2,011 

TOTAL 

$  S2,2bl 

215  i 

k  55,726 

TOTAL  TRUST  FUND  DEPOSITS 

2118 

$  623,991 

1941  i 

t  474,042 

TABLE  III 
OTHER  RECEIPTS 

1971-72  1970-71 

General  Fund  $    7,936,428  $  2,433,020 

Special  Gas  Tax-Street  Improvement  Fund  5,910,170  5,555,587 
Road  Fund  4,050,855  4,082,969 

State  Highway  Trust  Fund  13,238  26,132 

1964  School  Bond  Fund  13,250 

Various  Funds   819   816 

TOTAL  OTHER  RECEIPTS  $  17,911,510  $  12,111,774 
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BUREAU  OF  BUILDING  INSPECTION 


TABLE  IV 


STATEMENT  OF  CONDITION  -  PRIVATE  TRUST  FUNDS 
As  of  June  30,  1972 


Excavation 

Street  Space  &  Sub-Sidewalk 
Plans  and  Specifications 


BALANCE 

6/30/71 

3,884 
168,056 
31,136 


DEPOSITS 

1971-72 

I  1,488 
60,870 
48,485 


Transfers 
and 

REFUNDS 

1971-72 

j>  616 
57,389 

51,142 


BALANCE 

6/30/72 

$  4,756 
171,537 
28,479 
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ORGANIZATION  RELATIONSHIPS 
MAINTENANCE  -  REPAIR  -  OPERATION 
1971-1972 


ASSISTANT  DIRECTOR  F 


H. EKENBERG 


4if 


giSSTiS  ESS. 
S5« 


Ki^rr^Kfltml  A3sltance  to  Eneineer3- 


III 


SUMMARY 

Total  Personnel  Allowance  1,228 

Total  Budgeted,  plus  Reimbursements  $22,735,774 
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MAINTENANCE  AND  OPERATION  BUREAUS 


Arvid  H.  Ekenberg 
Assistant  Director  of  Public  Works,  Maintenance  and  Operations 
GENERAL 

All  maintenance  and  operational  functions  of  the  Department 
are  centered  in  the  four  bureaus  of  Building  Repair,  Water 
Pollution  Control,  Street  Cleaning  and  Tree  Planting,  and 
Street  Repair,  with  a  total  of  1228  employees.  Subsequent 
sections  of  this  report  indicate  functional  and  organizational 
relationships  of  these  bureaus,  both  internally  as  well  as 
departmentally. 

Total  personnel  of  the  several  bureaus  has  remained  virtually 
constant  for  some  years,  with  such  stability  largely  attri- 
butable to  our  policy  of  work  programming.     Under  this  policy, 
our  procedure  is  to  vary  the  staff  as  required  by  seasonal 
and  intermittent  changes,  and  by  the  issuance  of  public  con- 
tracts for  such  work  as  is  greater  than  can  be  handled  by 
existing  personnel.     Such  personnel  increases  as  have  occur- 
red are  attributable  directly  to  the  creation  of  new  respon- 
sibilities in  the  fields  of  industrial  waste  enforcement  and 
water  pollution  control,  areas  currently  receiving  the  major 
thrust  of  most  Public  Works  activities  nationwide. 

During  the  past  few  years,  however,  actual  employments,  as 
distinguished  from  budgeted  positions,  have  been  drastically 
diminished  in  the  operating  bureaus  by  virtue  of  not  re- 
placing personnel  as  vacancies  occur.     The  apparent  degree  of 
constancy  of  personnel  is  thus  largely  illusory,  and  at  the 
present  time  we  have  47  positions  vacant  in  the  broad  spect- 
rum of  maintenance  and  operation  classes.     It  is  our  under- 
standing that  this  policy  is  necessitated  by  severe  financial 
problems  currently  facing  the  City,  and  by  the  grim  necessity 
of  conserving  finances  at  whatever  the  expense  of  operational 
needs.     Quite  obviously,  however,  vacancies  in  key  positions, 
such  as  truck  drivers,  gravely  affects,  operations  of  large 
crews  dependent  upon  the  services  of  these  classes,  with  both 
immediate  and  long  range  results  transcending  the  apparent 
immediate  savings. 


For  the  past  two  summers  the  Bureau  of  Street  Cleaning  and 
Tree  Planting  has  been  charged  with  the  responsibility  for 
organizing  and  directing  a  Summer  Youth  Program,  involving 
the  meaningful  employment  of  disadvantaged  youths  during  the 
summer  vacation  period  in  work  related  to  street  functions. 
The  restriction  as  to  the  street  related  activities  made  their 
deployment  and  utilization  more  difficult,  but  was  necessary 
because  the  funding  of  this  operation  was  from  Gas  Tax/Road 
Fund  monies.    The  task  has  indeed  been  a  monumental  one,  since 
it  brought  the  Department  head-on  into  what  was  quite  frankly 
more  of  a  sociological  function  than  a  public  works  one,  but 
we  believe  the  results  have  reflected  our  resolve  to  conduct 
the  operations  in  the  best  interests  of  the  citizens  of  San 
Francisco  as  well  as  those  of  the  Department. 


EXPENDITURES 

Expenditures  by  Maintenance  and  Operation  Bureaus  amounted  to 
$18, 942,041  from  budgeted  appropriations  and  $3,176,691  from 
funds  received  by  work  order,  or  a  total  of  $22,118,732.  A 
breakdown  of  expenditures  and  per  capita  costs  follows: 


Total  Expenditures 


Per  Capita  Cost 
Based  on  1970 
Census  of  715,674 


Street  Repair 

Water  Pollution  Control 

Building  Repair 

St.  Cleaning  &  Planting 


$3,127,354 
!>5,8l0,4l2 
!>8, 260, 084 
$4,920,882 


4.37 
8.12 
$11.54 
6.88 


Total 


$22,118,732 


$30.91 


ORGANIZATION  CHART 
BUREAU  OF  WATER  POLLUTION  CONTROL 
DEPARTMENT  OF  PUBLIC  WORKS 

June  30,  1972 


WASTE  WATER  PUMPING  DIVISION 


TREATMENT  DIVISION 


SEWER  REPAIR  DIVISION 


North  Point  Plant 
Superintendent 
A.  E.  Bagot 

Sen  Clerk  Typist 
Sen  Sewage  Chemist 
Sewage  Chemist 
Chief  Stationary  Eng.  SP 
Sen  Stationary  Eng  SP 
Stationary  Engineer 
Truck  Driver  Heavy 


Richmond-Sunset  Plant 
Superintendent 
W.  C.  Jow 

Sen  Clerk  Typist 
Sen  Sewage  Chemist 
Sewage  Chemist 
Chief  Stationary  Eng  SP 
Sen  Stationary  Eng  SP 
Stationary  Eng  SP 
Truck  Driver  Heavy 


I  i=  I 

Assistant  Superintendent 

|  E.  J.  Tracey  _J 


6  Bricklayer  Crews 


11  Cribber  Crews 
Cnbber  Subforeman 
Cribber 

Operating  Eng  Univ 
Truck  Driver  Heavy 
Hired  Truck  &  Chauffeur 


6  Sewer  Cleaning  Crew 

Sewer  Serviceman 
Sewer  Cleaner 
Laborer 

Hired  Truck  &  Chauffeur 


Southeast  Plant 
Superintendent 
L.  T.  Yew 

Sen  Clerk  Typist 
Sen  Sewage  Chemist 
Sewage  Chemist 
Chief  Stationary  Eng  SP 
Sen  Stationary  Eng  SP 
Stationary  Eng  SP 
Jr.  Operating  Eng 
Laborer 


Cribber  Subforeman 
Cribber 

Hired  Truck  &  Chauffeur 


5  Service  Crew 
Sewer  Serviceman 
Truck  Driver  Light 
Laborer 

8  Catchbasin  Cre 
Truck  Driver  Heavy 
Laborer 


Industrial  Wastes 
Senior  Sewage  Chemist 
D.  L.  McNulty 


Industrial  Waste  Insp.  1 


BUREAU  OF  WATER  POLLUTION  CONTROL 
K.  Fraschina,  Superintendent 


The  Bureau  of  Water  Pollution  Control  maintains  900  miles  of  sewers, 
controls  industrial  wastes  discharge  to  sewers,  and  operates  17 
active  and    1    standby  pumping  stations,     1    storm  overflow  treat- 
ment facility,  and  3  treatment  plants.    The  standby  pumping  station 
was  deactivated  in  April  1972.    During  1971-72  the  Bureau  had  234 
budgeted  employees,  supplemented  by  8  non-budgeted  employees  and  4 
hired  trucks  with  drivers  in  the  Sewer  Repair  division,  and  4  maint- 
enance personnel  assigned  from  other  bureaus  and  departments  in  the 
treatment  plants. 

The  Bureau  spent  $5,792,800  in  budgeted  funds  as  follows: 

Wastewater         Wastewater  Sewer 
PERSONAL  SERVICES  Treatment  Pumping  Repair 

Permanent  Salaries*  $658,488  $99,889  $156,467 

Overtime*  915  353  2,998 

Holidays*  10,943  2,946  1,792 

Temporary  Salaries*  141  2,890 

Wages  (Per  Diem)  1,022,738  185,074  1,348,717 

Retirement  164,718  25,410  146,195 

Social  Security  36,237  5,751  31,997 

Sub-Total  1,894,180  322,313  1,688,166 

CONTRACTUAL  SERVICES 

Power  &  Gas**  151,059  39,255 

Plant  Equipment  190,679  28,445 

Field  Equipment  7,593  1,764  51,341 

Sludge  Disposal  131,712 

Industrial  Waste  Control  114,221 

Quality  Monitoring  164,027 

Landscape  Maintenance  29,843 

Miscellaneous  Services  7,265  1,167  12,245 

Hired  Trucks  6,581  56,421 

Sub-Total  802,980  70,631  120,007 

MATERIALS  AND  SUPPLIES 

Replacement  Parts  47,320  8,767  1,518 

Field  790  49,301 

Plant  22,238  3,744 

Fuels  and  Lubricants  3,341  1,265  10,171 

Treatment  Chemicals  744,682  1,386 

Sub-Total  818,371  15,162  60,990 

EQUIPMENT  0  0  0 

Total  $3,515,531  $408,106  $1,869,163 

*  Monthly  Employees 
**  In  Public  Utilities  Commission  budget 

In  addition,  the  Sewer  Repair  Division  expended  $221,137  for  side 
sewers  paid  for  by  property  owners  and  $217  on  work  orders  from  other 
departments.    The  Wastewater  Treatment  Division  received  $2,056  for 
advisory  services  to  other  departments. 


SEWER  REPAIR  DIVISION 


The  Division  cleans,  repairs,  and  makes  minor  additions  to  main  sewers, 
side  sewers,  and  related  structures;  tests  sewers  for  oxygen  deficiency 
and  for  explosive  and  toxic  gasses;  and  controls  mosquitos  in  catch 
basins. 

The  Division  has  110  budgeted  employees,  8  non-budgeted  employees 
(12  are  authorized)  for  side  sewer  installation  and  repair  paid  for 
by  property  owners,  and  4  hired  trucks  with  drivers.    The  dollar 
amount  of  new  side  sewer  work  decreased  somewhat  from  last  year  still 
reflecting  continuing  depressed  activity  in  residential  building  con- 
struction.   Work  units  or  groups  are  as  shown  in  the  organization 
chart.    Details  of  unit  functions,  methods  of  operation,  and  equip- 
ment used  are  the  same  as  described  in  the  1965-66  Annual  Report. 
While  many  of  these  groups  frequently  assist  each  other,  the  material 
trucks,  digging  unit,  and  compressor  unit  are  almost  entirely  sub- 
sidiary as  their  principal  function  is  to  assist  other  units. 

The  City  policy  initiated  this  year  of  not  filling  positions  vacated 
by  retirement,  death,  or  promotion  has  seriously  affected  bureau 
productivity.    This  is  especially  noticeable  in  sewer  cleaning  and 
catchbasln  cleaning  operations  where  levels  of  activity  have  had  to 
be  reduced  considerably  below  previous  years.     Continuance  of  this 
policy  will  lead  inevitably  to  greater  public  inconvenience  and  to 
greater  costs  for  deferred  maintenance  in  the  long  run. 

The  Bureau  received  5,351  telephone  complaints  in  the  year,  a  decrease 
of  15%  from  last  year.    The  activities  of  the  work  units  are 
summarized  in  Chart  I.    The  work  done  by  the  service  units  is 
tabulated  following  Chart  I. 


r  R*palr  MvUlon 


SIDE  SEWER  NO.  CALLS  PERCENT 

Relieved  clogged  side  sewer  1,687  14.3 

Unable  to  relieve  side  sewer  386  3.3 

Found  side  sewer  broken  148  1.2 

Found  trouble  inside  property  154  1.3 

Determine  if  side  sewer  exists  445  3.8 

Examine  for  crew  on  job  43  0.4 

Wet  down  backfill  65       2,928  0.5  24.8 


MAIN  SEWER 

Investigation  to  find  cause  of 

problem  871  7.4 

Relieved  clogged  main  sewer  58  0.5 

Unable  to  relieve  main  sewer  75  0.6 

Found  main  sewer  broken  291  2.5 

Examine  for  crew  on  job  85  0.7 


Wet  down  backfill  99       1,479  0.9  12.6 


CATCHBASINS  AND  MANHOLES 

Remove  obstruction  379  3.2 

Examine  catchbasin  curb  inlet  8  0.1 

Replace  cover  183  1.6 

Silence  noisy  cover  319  2.7 

Catchbasins  &  manholes  found  broken  63  0.5 

Unable  to  relieve  catchbasins  38  990  0.3  8.4 


DEPRESSIONS 

Investigation  to  find  cause 
Not  caused  by  sewers 
Caused  by  sewers 


1,501  12.7 
64  0.5 
692       2,257  5.9 


MISCELLANEOUS 

Service  lights  and  barricades  3,322  28.1 

Investigate  seepage  and  leaks  142  1.2 

Clean  pump  station  182  1.5 

Deliver  material  to  job  316  2.7 

Not  classified  175  1.5 

Remove  deposits  from  sidewalk  7  0.1 

Mosquitoes  3  4,147           0.0  35.1 

TOTAL  11,801  100.0 


Rainfall  was  only  55%  of  normal  this  year,  and  there  were  no  major 
storms  with  widespread  complaints  of  flooding  and  popped  manhole 
covers  which  normally  occurs  several  times  yearly. 

There  was  only  one  major  sewer  failure  in  the  year.    On  January  11, 
1972,  40  ft  of  street  pavement  collapsed  in  Hyde  Street  between 
Union  and  Green  Streets  when  the  12  in.    pipe  sewer  between  the 
cable  car  tracks  failed.    The  sewer  was  repaired  and  the  pavement 
restored  by  January  17  without  interruption  in  cable  car  service. 
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WASTEWATER  PUMPING  STATIONS 


The  Division  has  18  budgeted  employees  and  operates  and  maintains 
one  storm  water  overflow  treatment  plant  and  17  pumping  stations. 
The  Park  Merced  station  which  has  been  on  standby  service  in  the 
Lake  Merced  area  since  June  30,  1964  was  deactivated  April  4,  1972 
and  converted  into  a  warehouse  on  completion  of  pumping  capacity 
improvements  at  the  Lake  Merced  station.    Division  activities  are 
summarized  in  Chart  II. 

The  Baker  Street  dissolved  air  flotation  facility,  which  has  a 
design  capacity  of  24  mgd  to  treat  combined  storm  overflow  from  the 
related  drainage  district,  was  operated  on  several  occasions  during 
the  year  on  an  experimental  basis  to  evaluate  design  criteria  and 
to  optimize  operation,  but  lack  of  rainfall  limited  the  amount  of 
meaningful  data  that  could  be  obtained. 

With  the  exception  of  the  Tennessee  Street  station,  the  stations  are 
designed  to  handle  normal  dry  weather  flow  plus  runoff  from  0.02  in. 
per  hour  rainfall.    The  Tennessee  Street  station  has  no  bypass  and 
must  handle  all  sanitary  flow  and  storm  runoff  from  its  tributary 
area.    The  Lake  Merced  station  is  equipped  with  variable  speed  pumps 
with  speed  varied  to  match  flow  by  a  combination  of  electrical 
controls  and  pneumatic  sump  level  sensors.    The  other  stations  are 
equipped  with  fixed  speed  pumps  operated  intermittently  in  various 
combinations  to  match  incoming  flow.    Pump  operation  is  controlled 
by  switches  which  function  at  fixed  sump  levels.    At  10  stations 
the  switches  are  operated  by  floats,  and  at  the  other  stations  by 
pneumatic  level  sensors.    Automatic  influent  throttling  gates  at 
Drumm  Street,  Fourth  Street  North,  Lake  Merced,  Marina,  Sea  Cliff 
No.  2  and  Yosemite  Avenue  stations  allow  operation  at  full  capacity 
during  storms. 

Stations  are  serviced  by  two  man  roving  crews  on  a  24-hour  per  day, 
7-day  week  schedule.     In  addition,  the  Sea  Cliff  No.  2,  Marina  and 
Drumm  Street  stations  each  have  one  man  assigned  full  time  five 
days  per  week.    The  Marina  and  Sea  Cliff  No.  2  stations  require 
more  attention  than  other  stations  due  to  their  age  and  the  critical 
areas  served.    The  Drumm  Street  station  still  receives  considerable 
construction  debris  which  must  be  removed  promptly  from  the  sump 
during  the  work  week.     In  addition  the  Drumm  Street  station  has  no 
emergency  overflow.     In  order  to  insure  reliability  of  the  emergency 
diesel  generator  set  and  prevent  power  outage  causing  flooding  of 
major  downtown  buildings  served  by  this  station,  it  is  necessary 
to  start  and  service  the  generator  set  on  a  five  day  basis. 

Major  operating  problems  during  the  year  were  caused  by  the  follow- 
ing : 

Malfunction  of  hydraulic  gate  control  systems  at  Drumm  Street,  Lake 
Merced  and  Yosemite  Avenue  stations. 

Malfunction  of  pumping  equipment  at  Drumm  Street  and  Marina  stations. 

Plugging  of  the  influent  line  to  the  Hyde  Street  station  by  grease 
and  ground  garbage. 
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Chart  III  TREATMENT  PLANT  OPERATION 

1971-72 


North  Point 

Richmond- 
Sunset 

Southeast 

1. 

Wastewater  Treatment 

Flow,  million  gallons 
Total  (a) 
Avg  day 

Avg  day,  dry  weather  (b) 
Max  day,  wet  weather 
Max  day,  dry  weather 
Max  rate,  wet  weather 
Max  rate,  dry  weather 

23,525.7 
64.3 
62.  3 

111.2 
71.7 

158 

108 

7,667.0 
21.0 
20.1 
38.4 
22.2 
55 
45 

7,661.8 
21.0 
20.4 
28.2 
24.7 
40 
39 

Screenings,  cu  ft 
Total 
Max  day 

Per  million  gallons 

41,364 
384 
1.8 

15,389 
98 
2.0 

27.908(c) 
351 
3.6 

Grit,  cu  ft 
Total 
Max  day 

Per  million  gallons 

45,362 
581 
1.9 

38,394 
1,258 
5.0 

Grit  &  screening  hauling,  trips 

591 

252 

312 

Chlorination,  lb  (d) 
Pre 
Post 
Total 

mg  per  liter 

611,181 
1,545,983 
2,157,164 

11.8 

859,820 
859,820 

13.6 

788,120 
3,026,840 
3,814,960 

62.1 

Treatment  chemicals 

Ferric  chloride,  lb 
Polymer,  lb 

3.773.490(e) 
45.650(e) 

946.612(e) 
62.730(e) 

Sludge  Solids,  M  lb  (dry) 
From  sedimentation 

35,821 

51.977(f) 

2  . 

Sludge  Processing 

Sludge  Solids,  M  lb  (dry) 
To  digesters 
Filter  cake 

7,513 
1,658 

57.338(g) 
18.593(h) 

Digester  Gas  Produced,  M  cu  ft 
Total 
Avg  day 

63,521 
174 

294,472 
805 

Vacuum  Filtration  Chemicals 
Ferric  chloride,  lb 
Ferric  chloride,  7.  filter  cake 
Lime,  lb 

Lime,  7.  filter  cake 
Polymer,  lb 

Polymer,  7.  filter  cake 

90,720 
5.5 

837,800 

6.2(i) 
1,886,080 

19.9(i) 
166,500 

1.8(1) 

Filter  cake  hauling  to  parks,  trips 

458 

3. 

Power  and  Gas  Purchased 

Power,  total  M  kwh 
Power,  avg  M  kwh /mo 
Natural  gas,  total  therms 
Natural  gas,  avg  therms /mo 

6,371.4 
531.0 
86,186 
7,182 

2,352.2 
196.0 
43,953 
3,663 

6,486.2 
540.5 
81,369 
6,781 

For  365.6  days  North  Point;  365.4  days  Richmond-Sunset;   365.5  days  Southeast. 
Excluding  days  with  .01  inch  or  more  rain  and  dry  days  following  days  with  .05 
inch  or  more  rain. 

Combined  screenings  and  grit;  discharged  into  common  storage  bin. 
Pre-chlorination  for  odor  control  as  needed  at  North  Point  and  continuous  at 
Southeast.     Post-chlorination  continuous  all  plants. 

At  Southeast  chemical  treatment  of  sewage  started  on  11/10/71.     Polymer  treatment 
at  Receiving  and  Thickening  started  November  17,  1971,  and  digested  sludge  thicken- 
ing using  polymers  started  on  the  following  day.     At  North  Point  after  operation 
was  stabilized  the  ferric  chloride  feed  rate  averaged  about  30  mg/1  and  the  Polymer 
feed  rate  averaged  about  0.30  mg/1.     Both  Polymer  and  Ferric  Chloride  were  used  on 
an  average  of  17  hours  a  day. 

Includes  recirculating  load  from  sludge  processing  overflows  up  to  December  13, 
1971.    After  that  date  the  return  waste  was  treated  separately  in  an  isolated 
sedimentation  tank. 
Includes  North  Point  raw  sludge. 

On  wet  basis:  38,339  tons  hauled  to  sanitary  fill. 

Based  on  solids  produced  during  use  of  each  chemical  during  each  of  three  modes  of 
coagulation  using  Polymer  alone,  Ferric  chloride  and  Polymer,  and  Ferric  chloride 


(a) 
(b) 


(c) 
(d) 


(e) 


(f) 
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Major  maintenance  was  as  follows: 

Drumm  Street:    Replaced  No.  1  and  No.  2  pump  impellers. 

Fourth  Street  North:    Replaced  No.  2  and  No.  3  pumps. 

Fulton  Street:  Repaired  pump  alternator  and  broken  syphon  line  to 
No.  2  pump. 

Hunters  Point:     Repaired  No.  2  pump. 

Marina:    Repaired  No.  2  pump. 

Mariposa  Street:    Repaired  No.  1  pump. 

Sea  Cliff  No.  2:     Replaced  No.  2  pump  impeller. 

Yosemite  Avenue:    Repaired  No.  2  pump  and  check  valve. 

Vandalism  damage  repairs  consisting  of  painting  and  door  lock  re- 
placement at  Pinelake,  Vicente  Street  and  Yosemite  Avenue  stations. 


TREATMENT  DIVISION 

The  division  operates  and  maintains  the  North  Point,  Richmond- Sunset 
and  Southeast  Water  Pollution  Control  plants,  controls  industrial 
waste  discharges,  makes  field  sanitary  surveys  and  advises  other 
City  departments  on  sewage  treatment  facilities  under  their  juris- 
diction. 

The  division  has  106  budgeted  employees  distributed  as  shown  in  the 
organization  chart,  supplemented  by  four  employees  assigned  from  the 
Bureau  of  Building  Repair.     In  addition,  during  the  year  five 
positions  of  Industrial  Waste  Review  Board  members  were  added. 
Internal  work  order  funds  also  provided  five  additional  laboratory 
personnel  and  two  additional  industrial  waste  personnel.     In  April 
1972,  four  more  laboratory  personnel  and  four  more  operating 
personnel  were  added  in  a  crash  program  to  improve  operation  at  the 
Southeast  plant  to  meet  Water  Quality  Control  Board  requirements. 

Treatment  activity  is  summarized  in  Chart  III.     Cost  of  operation  was 
approximately  $4.69  per  capita  based  on  an  estimated  tributary 
population  of  750,000,  including  commuters  and  other  transients. 

The  North  Point  plant  was  operated  as  an  advanced  primary  plant 
using  ferric  chloride  and  anionic  polymer  for  wastewater  treatment. 
Work  was  completed  on  the  automatic  ferric  chloride  feed  control 
system. 

At  the  Richmond- Sunset  plant  work  was  completed  to  correct  problems 
with  the  screening  system  and  the  grit  system  described  in  the 
previous  annual  report. 

Chemical  treatment  of  wastewater  at  the  Southeast  plant  commenced 
in  November  1971.    A  contract  for  improvements  to  vacuum  filtration 
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facilities  was  commenced  and  was  still  in  progress  as  of  June  30, 
1912.     The  use  of  organic  polymer  additives  to  improve  sludge  thick- 
ening was  commenced  in  November  1971. 

Major  maintenance  work  during  the  year  included  the  following: 
NORTH  POINT  PLANT 

Grit  System:    Replaced  screw  conveyor  trough  in  tank  No.  1. 

Lift  Station:    Replaced  sand  collector  mechanism  in  east  pump  sump. 

No.  3  Water  System:    Renewed  screen  on  south  filter. 

Sedimentation:  Complete  replacement  of  collector  mechanism  in  tanks 
No.  1  and  No.  2. 

Ventilation:  Rebuilt  exhaust  fans  in  Pre- treatment  and  Administra- 
tion buildings. 

RICHMOND- SUNSET  PLANT 

Bar  Racks:     Installed  improved  wipers. 

Digestion:  The  100  ft  diameter  digester  was  emptied  in  preparation 
for  a  contract  for  improvements  including  cover  reconstruction. 

Elutriation  System:    Replaced  flights,  sprockets  and  chain  in 
collector  mechanism  of  both  tanks. 

Sedimentation:     Renewed  flights,  chain  and  sprockets  in  tank  No.  4. 

Vacuum  Filtration:     Replaced  comb  boards,  screens  and  blankets  and 
overhauled  varidrive  unit  on  south  filter. 

SOUTHEAST  PLANT 

Bar  Racks:     Repaired  flop  gates  on  both  racks  and  renewed  chain  on 
east  rack.    Modified  belt  conveyor  to  correct  spillage. 

Effluent  Pumps:    Overhauled  control  system. 

Elutriation  System:  Renewed  shoes,  flights,  sprockets  and  portions 
of  chain  in  collector  mechanisms  in  tanks  No.  5,  6,  7  and  8. 

Grit  System:     Installed  new  chain,  flights,  flight  hangers,  flight 
rails,  drive  chain  and  sprockets  in  both  tanks. 

Lift  Station:    Repaired  one  14,000  gpm  main  lift  pump. 

Sedimentation:     Replaced  all  chain,  wearing  shoes,  flights  and 
sprockets  in  tank  No.  4.    Replaced  worn  out  parts  as  needed  in  tank 
No.  3. 

Vacuum  Filtration:  Coated  interior  and  exterior  of  corroded  sludge 
conditioner  for  filter  No.  2  with  rubber. 


Each  treatment  plant  makes  continuing  sanitary  surveys  of  ocean  and 
bay  waters  and  beaches  adjacent  to  its  tributary  area  and  checks 
outfalls  in  accordance  with  self-monitoring  programs  required  by  the 
California  Regional  Water  Quality  Control  Board  for  the  San  Francisco 
Bay  Region. 

The  foregoing  work  plus  essential  process  control  comprises  the 
major  portion  of  staff  and  laboratory  work  load.     However,  the  divi- 
sion does  make  special  studies  and  investigations  to  improve  oper*- 
ation,  furnish  data  for  the  Bureau  of  Engineering,  assist  other 
divisions  of  the  bureau  and  advise  other  City  departments. 

Special  work  included  the  following: 

COMPLETED: 

Feasability  study  of  sludge  thickening  in  sedimentation  tank  at 
Richmond- Sunset  plant  in  cooperation  with  Bureau  of  Engineering. 

Performance  comparison  at  the  Southeast  plant  of  two  modified  sedi- 
mentation tanks  with  two  original  tanks. 

Special  sampling  programs  in  cooperation  with  Bureau  of  Engineering 
in  conjunction  with  Regional  Water  Quality  Control  Board  compliance 
schedule  work. 

CONTINUING: 

Investigation  of  flocculation  systems  and  chemicals  and  activated 
carbon  columns  for  effectiveness  in  wastewater  treatment. 

Investigation  of  use  of  organic  polymers  to  improve  raw  sludge 
thickening  and  digested  sludge  preconditioning  for  vacuum  filtration. 

Investigation  of  coagulant  systems,  procedures  and  materials  for 
vacuum  filtration. 


INDUSTRIAL  WASTE  SECTION 

In  order  to  implement  the  Industrial  Waste  Ordinance,  administrative 
rules  and  regulations  had  to  be  adopted.    As  provided  for  in  the 
ordinance,  twelve  rules  and  regulations  were  adopted  during  three 
Public  Hearings  held  by  the  Director  of  Public  Works. 

Eight  additional  Public  Hearings  were  held  by  the  Director  for  the 
purpose  of  requiring  eight  industrial  firms  to  comply  with  various 
sections  of  the  Industrial  Waste  Ordinance. 

In  early  1972  a  new  comprehensive  Waste  Discharge  Report  was  devel- 
oped.   A  priority  list  of  dischargers  was  compiled  using  the 
Environmental  Protection  Agency's  critical  list  as  a  guideline.  The 
first  priority  list  contained  90  industries.     By  June  30,  1972, 
fifty  three  reports  were  mailed  out  to  industries  on  the  list.  The 
report  requires  that  the  firms  involved  complete  a  general  question- 
naire and  sample  and  analyze  the  discharge  for  72  chemical  constit- 
uents.   The  reports  are  to  be  completed  and  submitted  to  the  Bureau 
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of  Water  Pollution  Control  with  the  filing  fee,  within  sixty  days 
as  provided  in  the  Industrial  Waste  Ordinance.    When  all  reports 
have  been  received,  this  will  enable  the  City  to  set  up  the  cost 
recovery  surcharges  and  also  set  discharge  limits  for  the  various 
industries . 

On  June  15,  1972,  the  Industrial  Waste  Section  mailed  6,058  Indus- 
trial Waste  Inspection  Fee  notices  to  businesses  that  potentially 
contribute  an  industrial  waste  discharge.     It  is  anticipated  that 
$50,000  will  be  received  as  a  result  of  this  program.  Continuous 
correcting  and  updating  of  our  master  list  of  industries  is  an 
integral  part  of  this  program. 

During  the  past  year  690  industries  were  inspected.    Meetings  were 
held  with  their  representatives  to  acquaint  them  with  the  Industrial 
Waste  program.     Eighteen  complaints  were  received  and  11  violations 
were  found  and  corrected. 
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ORGANIZATION  CHART 
BUREAU  OF  STREET  REPAIR 
City  and  County  of  San  Francisco 
JUNE  30,  1972 


SUPERINTENDENT 
C.  F.  McFADDEN 

ASST.  SUPERINTENDENT 
G.  D.  SPEARS 

CLERK  TYPIST 
C.  MARTINEZ 

1 

I 

ASPHALT  DIVISION  —  9  CREWS 
MAINTENANCE  AND  REPAIR 
GENERAL  FOREMAN  -  T.  SCARDINA 

RESURFACING  DIVISION  -  5  CREWS 

MAINTENANCE  AND  REPAIR 
GENERAL  FOREMAN  -  J.  TYRRELL 

1  General  Laborer  Foreman 

10  Truck  Drivers,  Heavy 

2  Oper.  Engineers,  Universal 
17  Asphalt  Workers 

11  Asphalt  Finishers 

6  Asphalt  Finisher  Foremen 
4  Truck  Drivers,  Light 

15  General  Laborers 
11  Truck  Drivers,  Heavy 
4  Oper.  Engineers,  Universal 
4  Asphalt  Workers 
4  Asphalt  Finishers 
2  Asphalt  Finisher  Foremen 
2  Gen.  Laborer  Foremen 
1  Truck  Driver,  Light 

CONCRETE  DIVISION 
MAINTENANCE  AND  REPAIR 
GENERAL  FOREMAN-W.  SHEEHY 

BRIDGES  AND  TUNNEL 
MAINTENANCE  AND  OPERATION 
BLDG.  MAINT.  SUPT.*  -  R.  OAVIDSON 

9  Cement  Masons 
14  General  Laborers 

2  Gen.  Laborer  Foremen 
5  Truck  Drivers,  Heavy 

3  Granite  Cutters 

1  Truck  Driver,  Light 

7  Signalmen 

1  Signalman* 

2  Stationary  Engineers 
12  Bridgetenders 

*  Part  time  services,  from  Bureau  of 
Building  Repair 

ASPHALT  PLANT 
MAINTENANCE  AND  OPERATION 
FOREMAN- A.  C.  DePOISTER 

ASSIGNED  TO  OTHER  BUREAUS 

3  Dryer-Mixermen 
1  Asphalt  Finisher 
1  Laborer 

1  Watchman 

2  General  Laborers 

BUREAU  OF  STREET  REPAIR 


C.  F.  Mc  Fadden,  Superintendent 
FUNCTIONS 

The  functions  of  the  Bureau  of  Street  Repair  continue  to  be 
substantially  as  stated  in  previous  reports: 

Routine  work  includes  the  maintenance  and  repair  of  streets 
and  appurtenant  structures  such  as  gutter,  curbs,  retaining 
walls,  public  stairways,  pedestrian  underpasses  and  over- 
passes, guard  rails  and  fences;  the  maintenance  of  a  City 
dump,  the  maintenance  and  operation  of  an  asphalt  plant,  a 
granite  curb  yard,  three  lift  bridges,  the  Broadway  tunnel 
and  several  pumping  stations. 

Work  ordered  by  the  Director  of  Public  Works  includes  traffic 
channelization,  minor  street  alterations,  minor  construction 
and  emergency  work  for  the  protection  of  the  City  and/or  the 
public . 

Work  performed  for  other  departments  or  bureaus  includes  the 
repair  of  pavements  in  the  Municipal  Railway  bus  and  street 
car  yards,  the  repairing  of  trenches  opened  by  the  Bureau  of 
Sewer  Repair  for  the  installation  or  repair  of  side  sewers, 
the  repair  of  certain  state  highways  within  the  City  and  the 
yards  of  other  City  institutions.     The  Bureau  also  performs 
other  services  of  a  varied  nature. 

The  City  charter  provides  that  repair  or  reconstruction  on 
any  one  job  shall  not  exceed  a  cost  of  $5000.     It  also  pro- 
hibits work  on  unaccepted  streets,  except  in  emergency,  and 
on  sidewalks  in  front  of  private  property.     Unaccepted  streets 
are  those  streets  that  have  not  been  properly  Improved  and 
officially  accepted  for  maintenance  and  repair  by  the  City. 

Activities  are  further  limited  by  state  law  governing  the 
expenditures  of  monies  from  which  the  bureau  is  financed. 

Maintained  road  mileage  is  as  follows: 

County  Road  System  843.46  miles 

State  Highways  (by  maintenance  agreement)     10.32  miles 

Total      853.78  Miles 

Inasmuch  as  San  Francisco  is  a  combined  city  and  county,  its 
streets  and  road  system  are  one  and  the  same. 


ORGANIZATION  AND  PERSONNEL 


The  basic  organization  of  the  Bureau  remained  about  the  same 
as  for  the  previous  year  and  the  only  significant  change  was 
a  reduction  in  the  size  of  crews  because  of  a  lack  of  person- 
nel. 

On  March  16,  1972,  Mr.  William  Sheehy  was  appointed  permanent 
7282  Street  Repair  General  Foreman,  thereby  filling  a  vacancy 
that  had  existed  since  October  31*  19^8.    Also  during  the 
year  three  7220  Asphalt  Finisher  Foreman  positions  were 
filled  by  permanent  appointment. 

An  organization  chart  as  of  June  30,  1972  accompanies  this 
report. 

SUPERVISION 

No  change  had  been  made  in  the  Bureau's  supervisory  force 
which  is  composed  of  a  superintendent,  assistant  superintend- 
ent, three  general  foremen,  an  asphalt  plant  foreman  and  the 
part  time  services  of  a  building  maintenance  superintendent. 

EQUIPMENT 

Equipment  procured  during  the  year  consisted  of  replacements 
for  worn  out  units  and  was  as  follows: 

1  -  4  to  6  cubic  yard  dump  truck 

1  -  6  to  8  cubic  yard  dump  truck 

1  -  Automobile 

6  -  Pavement  Breakers 

1  -  3  to  5  ton  tandem  Roller 

The  new  3-5  ton  roller  is  equipped  with  hydrostatic  drive, 
hydrodynamic  braking  and  a  pressurized  water  sprinkler  system. 
The  other  replacement  units  are  substantially  the  same  as  the 
units  replaced. 


125 


MAJOR  WORK  PERFORMED 


Asphalt  Resurfacing  - 
Hand  Asphalt  Paving 

(111.5  sq.  ft.  per  ton) 

Asphalt  Resurfacing  - 
Machine  Asphalt  Paving 

(l6l.2  sq.  ft.  per  ton) 

Asphalt  Resurfacing  - 
Box  Asphalt  Paving 

(109.4  sq.  ft.  per  ton) 

Asphalt  Patching 

(158.1  sq.  ft.  per  ton) 

Asphalt  Paving 
(cut-outs) 
Compressor  Work 
Asphalt  Paving 

(79.5  sq.  ft.  per  ton) 

Cleanup 

Curb  Reset  and  Replaced 
Compressor  Work 
Granite  Reset 
Granite  Replaced 
Concrete  Reset 
Concrete  Replaced 
Pavement -Asphalt 
Pavement-Concrete 
Sidewalk 
Cleanup 


UNIT 

Sq.Ft. 
Tons 


QUANTITY 

249,641 
2,240 


TOTAL 
COST 


UNIT 

COST 


Sq.Ft.  3,505,114 
Tons  21,743 


Sq.Ft. 
Tons 
Sq.Ft. 
Tons 


Sq.Ft. 
Sq.Ft. 

Tons 


Lin. Ft. 
Lin. Ft. 
Lin. Ft. 
Lin. Ft. 
Lin. Ft. 
Sq.Ft. 
Sq.Ft. 
Sq.Ft. 


507,205 
4,826 

554,031 
3,504 


115,134 
206,131 

2,594 


22,053 
11,141 

2,418 
229 
14,546 
18, 164 

1,178 
13,634 


$  67,203  .269 
30.00 

292,837  .084 
13.47 

94,023  .185 
19.48 
264,129  .477 


52,180 
87,832 


.453 
.426 


81, 419 


65,564 
35,549 
8,07? 
824 
56,395 
18,344 
31,157 
23,201 
108,940 


2.973 

3.19 

3.341 

3.596 

3.877 

1.010 

2.645 

1.702 


Concrete  Gurb  Patching 

Curb  Yard 

Redress  Granite 
Sort, Move, Etc. 
Total 

Crack  Sealing 

Sealing 
Cleanup 
Total 


UNIT  QUANTITY 

Lin. Ft. 
Lin. Ft. 

Lin. Ft.  1,486,700 


Concrete  Pavement  Repaired  Sq.Ft. 
Sidewalk  Reconstructed  Sq.Ft. 
Heater  Planing  Lin. Ft. 

Slide  &  Debris  Cleanup 
State  Highways 

Work  for  other  Bureau  &  Depts. 


3,519 
85,222 
261,271 


TOTAL 
COST 
$  l4,8o4 


UNIT 
COST 


15,810  7.815 

39,940 

55,750 


198,523  .13^ 

57,837 
256,360  .172 

7,627  2.167 
85,029  .998 
60,097 
167,130 

4,920 
77,346 
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NEW  3-5  TON  TANDEM  ROLLER 


HEATER-REMIX  RESURFACING 


During  the  year  the  Bureau  made  an  experimental  asphalt  over- 
lay on  Euclid  Avenue  between  Collins  and  Iris  Streets  using 
the  Heater-Remix  method.  The  process,  incorporating  an  as- 
phalt rejuvenating  liquid  emulsion  called  Reclaimite,  is  sup- 
posed to  offer  a  better,  more  secure  bond  between  old  asphalt 
and  the  new  overlay  than  results  frcm  the  time-honored  method 
of  tack  coat  and  overlay  normally  used.  This  particular  sec- 
tion of  Euclid  Avenue  had  cracked  extensively  and  was  a  main- 
tenance problem. 

The  Heater-Remix  method  of  resurfacing  has  been  gaining  in- 
creased attention  from  highway  departments,  airports  and 
other  governmental  agencies  in  the  Bay  Area.     Our  main  pur- 
pose in  trying  this  resurfacing  approach  was  to  consolidate 
the  cracked  asphalt  surface  and  see  if  it  will  prevent  re- 
flective cracking  through  the  new  overlay.     The  heater- remix 
overlay  procedure  used  by  the  Bureau  is  typical.     The  exist- 
ing pavement  to  be  overlaid  was  scarified  using  a  convention- 
al surface  heater  with  spring  loaded  scarifying  device  dragged 
behind  it.     After  softening  and  scarification  the  pavement  was 
treated  with  a  predetermined  amount  of  Reclaimate  emulsion, 
in  this  case  about  0.12  gallons  per  square  yard.     A  one  inch 
asphaltic  concrete  overlay  was  then  placed  upon  the  warm  pre- 
treated  surface  and  compacted  with  steel-wheel  rollers. 

In  all,  30,000  square  feet  of  pavement  was  treated  and  re- 
paved,  400  gallons  of  Reclaimite  and  180  tons  of  one  half 
inch  asphaltic  concrete  mix  were  used. 

Periodic  inspections  of  the  subject  area  are  being  made  and 
the  pavement  appears  to  be  holding  up  quite  well.  Several 
core  samples  of  the  pavement  were  made  and  the  bond  between 
the  new  overlay  and  the  old  pavement  is  satisfactory. 


SCARIFYING  PAVEMENT 


MUNICIPAL  ASPHALT  PLANT 

Asphaltic  mixtures  produced  at  the  Municipal  Asphalt  Plant 
during  1971-72  were  as  follows: 

COMPOSITION  -  % 

MIX  DESIGNATION  TONS  ASPHALT 

Surface  1,996  8| 

School  k, 186  7 

Topeka  26,559  6 

Spreader  1,403  5i 

Binder  249  3§ 

Cold  164  *~ 

TOTAL  34,557 

*1#  Asphalt  and  6$  Pacific  specification  300  fuel  oil 


NO.  6 

5/16" 

5/8" 

9li 

60 

33 

45 

25 

24 

40 

25 

174 

12 

21 

28 

22$ 

25 

35i 

27i 

30 
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Aggregates  were  screened  into  "hot  bins"  from  a  combination 
of  Antioch  (fine  graded)  sand,  coarse  graded  sand  and  three 
sizes  of  gravel.    Asphalt  used  was  paving  grade,  60-70  pene- 
tration.    Production  costs  for  the  3^,557  tons  produced  dur- 
ing the  year  were  as  follows: 


Direct  Labor 

$  66,365 

or 

$1.92 

per 

ton 

Indirect  Labor 

3>27S 

or 

.08 

per 

ton 

Overhead 

22,838 

or 

.66 

per 

ton 

Materials 

167,929 

or 

4.86 

per 

ton 

Gas,  Electricity,  etc. 

10,640 

or 

.30 

per 

ton 

TOTAL 

$270,842 

or 

$7.82 

per 

ton 

Asphalt  production  for  the  year  was  considerably  below  our 
original  estimate  of  50,000  tons  for  several  reasons. 

On  October  15,  1971,  a  natural  gas  explosion  at  the  plant 
damaged  the  dust  collection  cyclone,  blower  fan  and  duct  work. 
The  plant  was  out  of  operation  until  November  29,  1971.  Dur- 
ing this  period  4,906  tons  of  asphaltic  concrete  was  pur- 
chased from  Pacific  Pavement  Company  at  a  cost  of  $8.44  per 
ton. 

For  approximately  six  weeks  during  the  latter  part  of  the  fis- 
cal year  a  teamster  strike  prevented  the  delivery  of  sand  and 
gravel  to  the  asphalt  plant.     There  was  enough  material  on 
hand  to  produce  asphalt  concrete  for  emergency  work  only. 

A  reduction  in  our  1971-72  budget  request  for  road  materials 
together  with  an  increase  in  material  prices  midway  through 
the  fiscal  year  further  restricted  our  plant  output. 

BRIDGES,  TUNNELS  AND  UNDERPASSES 

The  City's  three  bascule  type  bridges,  the  Broadway  vehicular 
tunnel  and  the  pumping  facilities  in  the  Geary  Expressway 
Underpass  at  Fillmore  Street  have  all  been  described  in  detail 
in  previous  reports. 

In  March  1972,  a  new  facility  was  referred  to  this  Bureau  for 
maintenance  and  repair.     A  retaining  wall  and  drainage  system 
were  constructed  at  Lombard  and  Kearny  Streets  adjacent  to 
Pioneer  Park  on  Telegraph  Hill  in  order  to  stabilize  a  trouble- 
some slide  area.     The  drainage  system  consists  of  sixteen  (16) 
wells,  complete  with  pumping  equipment  and  appurtenances,  toge- 
ther with  a  weir  box  and  service  vault  and  appurtenances. 


130 


Extensive  reconstruction  of  the  drive  machinery  and  electri- 
cal facilities  at  the  Fourth  Street  Bridge  was  completed  dur- 
ing the  year.    The  principal  change  was  the  conversion  from 
D.C.  to  A.C.  power  supply  for  bridge  operation  which  involved 
replacement  of  the  control  panel,  switchboard  and  motors.  Al- 
though the  work  has  been  completed  for  several  months  we  are 
still  having  trouble  with  the  electrical  system.    The  con- 
tractor is  making  the  necessary  adjustments  and  repairs  when 
these  problems  occur. 

In  September  1971*  the  leaf  lock  operating  machinery  at  the 
Islais  Creek  Bridge  failed.    Emergency  repairs  were  per- 
formed by  Schrader  Iron  Works  under  supervision  of  the  Bureau 
of  Engineering. 

In  May  1972,  a  contract  was  awarded  to  Early  Engineering 
Corporation,  Inc.,  of  Oakland,  California,  to  perform  the 
following  work  at  the  Third  and  Channel  Bridge;  certain 
structural  repair  and  reconstruction;  cleaning  and  painting 
Bridge  structure  metal  surfaces  below  the  deck  grating; 
certain  electrical  and  mechanical  modifications  and  inciden- 
tal work.    The  amount  of  the  low  bid  was  $167, 000. 

Bridge  openings  during  the  past  year  and  the  previous  five 
years  were  as  follows: 


YEAR 


THIRD  STREET 


FOURTH  STREET 


ISLAIS  CREEK 


1971-72 
1970-71 
I969-70 
1968-69 
1967-68 
1966-67 


776 
life 
1296 
1726 
2179 
2662 


11* 
86l 

975 

1447 

2010 

1769 


862 

III 

34o 
628 
456 


Statistics  regarding  the  Broadway  Tunnel  ventilation,  light- 
ing and  traffic  are  as  follows: 

VENTILATION  -  FAN  OPERATING  TIME 


Yr. ENDING 


NORTH  BORE 


JUNE 

30  WESTBOUND 

TRAFFIC 

SLOW 

FAST 

HOURS  % 

HOURS 

% 

1972 

381.7  4.35 

9.9 

.11 

1971 

474.5  5.42 

34.1 

1970 

474.0  5.4l 

12.2 

:S 

1969 

357.1  4.08 

69.O 

.79 

1968 

165.5  I.89 

9.4 

.10 

SOUTH  BORE 
EASTBOUND  TRAFFIC 


SLOW 
HOURS 

197.2 

266.9 

346.0 
138.2 


FAST 
HOURS 


2.25  44.4 

.50 

8.39  60.1 

.68 

3.05  15.2 

.17 

3.95  46.7 

.53 

1.57  86.4 

.98 
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Cleaning  of  the  tiled  surface  in  the  tunnel  was  done  by  the 
Bureau  of  Street  Cleaning  as  a  contractual  service. 


LIGHTING  -  LAMPS  REPLACED 
OCCASIONS 


72T8's 

72T12's 

TOTAL 

1004 

332 

1336 

331 

104 
888 
992 

435 
10201 
IO636 

Lamps  in  service 
Replaced  during  the 

year  1 
Previously  replaced  59 
Totals (since  Dec.l952)6o 

TRAFFIC  COUNTS 

EASTB0UND  WESTBOUND 

Tuesday  September  7,  1971  15,329  13,4lO 

Wednesday  March  12,  1969  l4,24l  12,291 

Thursday  February  9,  1967  13,84l  ll,84l 

Tuesday  March  3,  1964  11,589  10,723 

Tuesday  December  15,  1959  12,2l6  10,359 

Thursday  July  10,  1958  11,144  9,478 

Wednesday  March  16,  1958  10,609  9,795 

Wednesday  February  11,  1953  8,668  8,770 

The  tunnel  was  put  into  service  December  1952. 

The  pumping  facilities  at  the  Geary  Expressway  Underpass  at 
Fillmore  Street  continued  to  operate  satisfactorily  during 
the  year. 

Pump  operating  hours  during  the  year  were  as  follows: 

PUMP  NO.   1  PUMP  NO.  2 

Hours      Percent  Hours  Percent 

l8l  2.0  535  6.1 
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ORGANIZATIONAL  CHART 
BUREAU  OF  BUILDING  REPAIR 

June  30,  1972 


MAINTENANCE  AND  OPERATIONS  BUREAUS 


BUREAU  OF  BUILDING  REPAIR 
J.  Rutherford,  Superintendent 


With  a  work  force  of  407  employees  consisting  of  nearly  50 
different  classes  and  an  annual  expenditure  of  $8,051,799.00, 
this  bureau  is  the  largest  and  most  diversified  of  the  mainte- 
nance and  operation  units. 

FUNCTION 

The  bureau's  primary  function  is  to  maintain  and  repair 
329  public  buildings,  as  well  as  provide  operational  and/or 
janitorial  services  for  112  of  these  buildings.    In  addition, 
maintenance  and  repairs  are  performed  for  other  departments 
by  means  of  a  budget  transfer  or  interdepartmental  work  order 
procedure.    A  significant  portion  of  this  work  was  performed 
for  the  following  departments. 

1.  School  Department  with  over  140  buildings. 

2.  Recreation  and  Park  Department  with  over  300  buildings 
and  structures. 

3.  War  Memorial,  de  Young  Museum,  Legion  of  Honor, 
Public  Utilities,  etc. 

4.  Bureau  of  Engineering: 

a)  Street  traffic  painting  and  maintenance  of 
street  signs. 

b)  Maintenance  and  repair  of  street  structures, 
sidewalks  and  traffic  control  devices. 

ORGANIZATION 

As  indicated  by  the  organizational  chart,  the  work  force 
is  evenly  divided  between  operational  and  maintenance  functions. 

The  Operation  Division  consists  of  200  budgeted  positions 
which  include  janitors,  window  washers,  stationary  engineers 
and  watchmen  who  are  assigned  to  various  buildings  and  insti- 
tutions . 

The  Repair  Division  consists  of  199  building  trade  mechanics 
representing  12  different  crafts.    88  of  these  are  permanent 
budgeted  positions.    The  remaining  111  positions  are  classified 
as  interdepartmental  and  are  filled  on  an  "as  needed"  basis 
depending  upon  the  work  load  and  availability  of  funds. 

The  Administrative  Division  consists  of  a  Superintendent 
and  a  staff  of  7  which  performs  the  required  administrative 
functions  of  planning,  budgeting,  cost  control,  payroll  and 
personnel.     The  Engineering  and  Architectural  Team  makes 
frequent  inspections  of  the  physical  plant  in  connection  with 
the  bureau's  preventive  maintenance  program  and  is  responsible 
for  all  contract  work.    During  the  year,  56  contracts  totaling 
$50,126  were  awarded  on  a  competitive  basis,  as  shown  in  Figure  4. 


INTERDEPARTMENTAL  WORK 


A  major  portion  of  interdepartment  work  was  generated  by 
the  School  Department.    During  the  year,  10,851  requisitions 
were  completed  for  miscellaneous  school  repairs  which  averaged 
42  requisitions  per  work  day.    Of  this  total,  1,101  were 
emergency  requisitions  requiring  immediate  response.  The 
total  expenditure  for  miscellaneous  school  work  was  $1,101,069 
The  interdepartmental  overhead  for  all  work  averaged  57.2#as 
compared  with  58.4!£for  the  previous  year.     The  overhead 
consists  of  items  over  which  the  bureau  has  little  control 
such  as  retirement,  workmen's  compensation,  sick  leave, 
vacations,  supervisions,  etc. 

PROBLEMS: 

The  paramount  problem,  this  year  as  in  the  past  few  years, 
is  the  continuing  cutback  in  maintenance  and  repair  appro- 
priations at  the  same  time  of  increased  cost  of  materials, 
services  and  labor,  and  a  continually  growing  physical  plant 
that  must  be  maintained.     This  problem  is  compounded  by  the 
fact  that  the  Capital  Improvement  Program  has  been  virtually 
abandoned,  and  excessive  maintenance  costs  are  required  to 
keep  old,  obsolete  and  worn-out  facilities  operating.  This 
policy  of  deferring  maintenance,  while  perhaps  resulting  in 
a  saving  this  year,  will  over  the  long  range  prove  to  be  a 
very  expensive  experience  for  the  taxpayer. 

The  continuing  policy  of  "holding"  personnel  replacements 
for  existing  positions  vacated  because  of  retirement,  death 
or  promotion  is  obviously  a  poor  system  of  cost  control.  If 
each  unit  were  ordered  to  reduce  payroll  costs  by  a  given 
percentage,  at  least  the  reductions  could  be  made  in  the 
least  critical  areas  of  the  bureau's  operation.     The  present 
system  simply  denies  replacements  at  random  whenever  and 
wherever  they  occur  with  complete  indifference  to  the  effect 
on  the  operation. 

Due  to  the  "fiscal  crisis",  the  bureau  has  been  unable 
to  replace  worn-out  equipment  or  vehicles  for  the  last  two 
years.    With  a  large  fleet  of  83  vehicles,  12  rentals  and 
17  other  gasoline  powered  units  of  equipment,  a  realistic 
replacement  program  must  be  maintained  so  that  excessive  repai 
costs  are  not  incurred  by  retaining  the  equipment  beyond  its 
economic  life.     This  two-year  freeze  has  not  resulted  in  any 
savings,  but  on  the  contrary  has  increased  direct  costs  of 
repairs,  indirect  costs  due  to  "downtime",  increased  labor 
costs  and  will  result  in  higher  costs  for  the  new  vehicles 
when  they  are  finally  purchased.     The  bureau  has  858  other 
units  of  equipment  on  inventory  ranging  from  folding  chairs, 
used  for  special  events  at  City  Hall  to  a  $19,000.00  metal 
shear.     Equipment  funds  were  cut  to  a  token  level  and  then 
later  completely  expropriated.     The  Superintendent  has 
apparently  been  unsuccessful  in  projecting  the  true  image 
of  the  bureau  as  it  really  is  -  big  business  with  annual 
expenditures  of  over  eight  million  dollars.     It  seems 
incredulous  that  a  line  organization  of  this  size  and  sig- 
nificance would  be  denied  any  equipment  replacement  funds. 


CHANGES  AND  PROGRESS 


The  stepped-up  Civil  Service  examination  procedure  has 
been  very  beneficial.    Some  key  positions  that  were  occupied 
by  limited  tenure  positions  for  as  long  as  five  and  one-half 
years,  were  finally  filled  by  permanent  appointments.  This 
is  a  great  improvement  and  will  be  reflected  in  improved 
morale  and  more  efficient  operation. 

Near  the  end  of  the  year,  there  were  indications  that 
the  bureau's  long  standing  request  to  replace  rented  trucks 
will  be  allowed.     It  has  been  pointed  out  for  many  years 
that  it  is  more  economical  for  the  city  to  own  vehicles 
than  to  rent  them.    This  saving  will  be  negated,  however, 
unless  a  realistic  replacement  program  is  also  allowed,  so 
that  excessive  repair  costs  will  not  be  incurred  when  equip- 
ment is  retained  long  past  its  economic  life. 

The  new  Medical  Center  Service  Building  has  now  been  in 
operation  for  one  year.    Four  additional  employments  were 
requested,  but  not  allowed.    However,  the  Health  Department 
was  successful  in  obtaining  new  employments  and  hopefully, 
this  will  allow  two  men  per  shift  in  this  large  and  complex 
facility.    As  with  any  new  plant,  many  problems  have  arisen 
and  been  solved.    Many  more  bugs  remain,  some  of  which  can 
be  overcome  and  some  of  which  will  have  to  be  endured. 
Mr.  Carl  Kriletich  has  been  in  charge  of  the  plant  for  the 
past  year,  sometimes  in  the  capacity  of  Acting  Superintendent, 
with  pay  and  sometimes  without  pay,  but  always  with  the 
thought  of  serving  the  hospital  first  and  foremost.     In  these 
times  when  apathy,  indifference  and  questionable  competency 
seem  to  be  the  rule,  this  evidence  of  loyalty  and  enthusiasm 
deserves  high  praise. 

In  the  interest  of  economy,  Hassler  Hospital  in  Redwood  City 
was  closed  at  the  end  of  the  year.    The  bureau  still  retains 
a  skeleton  crew  to  safeguard  the  property  until  sold.  The 
Hassler  facility  was  always  expensive  to  maintain  due  to  the 
excessive  travel  distance  from  the  maintenance  yard. 
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PUBLIC  BUILDINGS  UNDER  THE  JURISDICTION  OF  THE  DEPARTMENT 


OF  PUBLIC  WORKS  FOR  MAINTENANCE  AND  REPAIR 


NO.  OF  TOTAL  APPROX.  EXP. 

BLDGS.  SQ.  FT.         PER  BLDG.  (A) 


DEPARTMENT 

Fire  Department 

Juvenile  Court 

Hidden  Valley  Ranch 
Log  Cabin  Ranch 
Youth  Guidance  Center 

Police  Department  (Stations) 
Hall  of  Justice 

Public  Health 

Emergency  Hospitals 
Hassler  Hospital 
Health  Center  Bldgs.  and 
Health  Centers 

Laguna  Honda  Hospital 

S.  F.  General  Hospital 

V.  D.  Center 

Center  for  Special  Problems 
Public  Library 


Public  Works 

City  Hall  &  Power  Plant 

City  Hall  Annexes 

450  McAllister  Street 

Maintenance  Yard 

19th  Avenue  Garage 

Water  Pollution  Treat.  Plants 

Water  Pollution  Pumping  Div. 

Real  Estate 

Civic  Aud. /Brooks  Hall 

Sheriff 

County  Jails  No.  2  and  No.  4 

Social  Services 

150  Otis  Street 
585  Bush  Street 
1680  Mission  Street 
Rehabilitation  Center 


62 

623,000 

$  153,330 

4 

16 
17 

42,712 
32,000 
202,330 

5,596 
17,354 

59,010 

10 
1 

(c) 

101,293 
5oO,500 

28,835 

117,865 

18 
7 
2 

(C) 

(R) 

33,352 
130, 000 

179,550 

5,900 

8,725 

37,848 

25  (C) 

650,000 

327,804 

28 

(C) 

753,000 

416,769 

1 

(R) 

10,000 

2,242 

1 

(R) 

10,000 

2,742 

23 

6 

(R) 

341,943 

9,405 

80,803 

2 
3 
1 
9 
1 
35 
19 

(c) 

(C) 

(c) 

(C) 

526,540 
37,190 
56,460 
72,890 
4,400 

543,330 
31,325 

170,459 
4,225 
15,70? 
30,654 
871 
150,100 
14,354 

2 

435,400 

100,469 

7 

138,970 

8l,325 

2 
1 
1 
1 

1 

40,900 

43,791 

40,000 
10,000 

12,230 
13,089 
11,970 
3,742 

Miscellaneous  Departments  19  230,594 

TOTAL    329  5,916,775  $1,978,261 

NOTES: 

(R)  Indicates  buildings  that  are  rented.     (Total  of  9  buildings 

with  a  combined  floor  space  of  25,305  square  feet.) 
C)  Indicates  custodial  and/or  operational  services. 
A]  Average  expenditure  ner  sauare  foot  is  &.^4. 


PROPORTIONAL    EXPENDITURES    OF   ALL  KINDS 


13  BUDGETED 


tr  INTERDEPARTMENTAL  W.O. 
AND/OR  BUDGET  TRANSFER 


28.4 


28,2 


MAINT.  &    OPERATION  REPLACE- 


5  Mo 
TRAFFIC 


16.9$  19.9$ 

ALL  OTHER  SCHOOLS 


REPAIR 
PUBLIC 
BUILDINGS 


PUBLIC 


MENT  AND     PAINTING     CITY  DEPTS. 


BUILDINGS     RECON  - 

STRUCTION 

PUBLIC 

BUILDINGS 


FIGURE 

 o  — 


PERSONNEL 


ASSIGNMENT 

f  h  BUDGETED 


WINDOW  WASH. 
STA.  ENGR'S. 
WATCHMEN,  ETC. 
19.1$ 


JANITORIAL 
30.0$ 


INTERDEPARTMENTAL  W.O. 
AND/ OR  BUDGET  TRANSFER 


BUILDING 

TRADE 

CRAFTSMEN 


HWWl 


2.0$ 

ADMINISTRATIVE 
&  TECHNICAL 


FIGURE  2 
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FIGURE  3 

 o  


INFORMAL    CONTRACTS     AWARDED    1967-68    THRU  1971-72 


9^ 


62 


57 


43 


56 


Amount  $88,755  $119,^91  $76,731  $52,273  $50,126 
Year    1967-68      1968-69        1969-70        1970-71  1971-72 


FIGURE  4 
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Typical  shaft  wear  after  3  months  on  severe  duty  pump  with  best  available  standard  asbestos  packing. 


No  visible  shaft  wear  after  2  years,  5  months  continuous  operation  with  new  Graphite  Filament  packing. 


Maintenance  on  severe  duty  feed  water  pumps  at  the 
Hall  of  Justice  has  been  a  continuing  problem  since 
the  "building  was  opened.     Experimentation  with  new 
space  age  materials  has  demonstrated  that  an  exotic 
material,  Graphite  Filament  packing,  even  at  a  list 
price  of  $124.00  per  pound  can  save  thousands  of 
dollars  in  repairs  and  labor  costs. 
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ORGANIZATION  CHART 
BUREAU  OF  STREET  CLEANING  AND  PLANTING 
STREET  CLEANING  DIVISION 

June  30,  1972 


SUPERINTENDENT 


ASST.  SUPERINTENDENT 


Clerk-Typist 


D.P.W.  RADIO 
KME-327 
Clerk 
Radio  Operator 


GEN.  FOREMAN  (A) 

1.  Personnel  Assignments 

2.  Complaints 

3.  Requests  for  Service 

4.  Parades  &  Civic  Functions 

5.  Utility  Trucks  (8  men) 

6.  Employee  Work-Training 
Programs 

7.  Safety  program 

8.  Driver  Training 


GEN.  FOREMAN  (B) 

1.  Motor  Sweeping 
(10  Routes) 

2.  Motor  Flushing 
(8  Routes) 

3.  Front  End  Load. 
(2  Units) 

4.  Super.,  Layout  & 
Rev.  of  Routes 

5.  19th  Ave.  Hdqtr.  Mgmt. 
Truck  Drvs.  20 
Lumpers  J2_ 

32 


GEN.  FOREMAN  (C) 

1.  Gang  Sweeping 

2.  Litter  Control  -  Roving 
Cleanup  (10  Routes) 

3.  Super.,  Layout  & 
Rev.  of  Routes 

Sub-Foreman  Gangs  10 
Truck  Drivers  20 
Sweepers  116 
146 


GEN.  FOREMAN  (D) 


1.  Waste  Receptacles 
(Placement,  Maint. 
&  Repair) 

2.  Parking  Lot  Supvr. 

3.  Weed  Control  (3  Men) 

4.  Litter  Patrols  (2  Men) 

5.  Tunnel  Cleaning 

6.  Night  Operations 


GEN.  FOREMAN  (E) 


1.  Blockmen  (Sweepers) 

2.  Can  Trucks 
(4  Routes) 

3.  Super.,  Layout  & 
Rev.  of  Routes 
Sub-Foreman  2 
Truck  Drivers  6 
Sweepers  131 
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BUREAU  OP  STREET  CLEANING  &  PLANTING 
Bernard  M.  Crotty,  Superintendent 


Major  responsibilities  of  the  Bureau  of  Street  Cleaning  and 
Planting  are:    Cleaning  854  miles  of  improved  streets  and  55  miles 
of  traffic  islands  and  the  maintenance  of  over  140  acres  of  landscap- 
ing and  16,000  street  trees. 

Subsidiary  functions  assigned  to  the  Bureau  include  cleaning, 
landscape  maintenance  and  physical  maintenance  of  19  neighborhood 
off-street  parking  lots  and  2  garages;  regular  cleaning  of  the  tile 
surface  of  the  Broadway  and  Stockton  Street  vehicular  and  pedestrian 
tunnels;  cleaning  and  inspection  of  10  vehicular  and  pedestrian  under- 
passes; and  cleaning  215  public  stairways.    The  Bureau  is  also 
responsible  for  yard  cleaning  at  the  main  corporation  yard  at  Army 
Street.    Our  garage  and  service  yard  at  2350  -  19th  Avenue  and  Planting 
Division  tool  room  at  Sunset  and  Sloat  Boulevards  are  also  Bureau 
responsibilities.    From  time  to  time  other  City  agencies  and  departments 
found  it  expedient  to  engage  our  services  such  as  cleaning  City  College 
roads  and  the  Hall  of  Justice  parking  lot.    The  Bureau  is  also  respon- 
sible for  weeding  and  rubbish  removal  on  many  unimproved  street  areas. 
For  these  functions  the  Bureau  had  378  employees  in  two  divisions  and  80 
units  of  motorized  equipment  which  travelled  526,761  miles. 

RADIO 

The  Department  of  Public  Works  radio  K.M.E.-327  which  is  under 
supervision  of  this  Bureau  logged  21,450  calls  through  51  mobile  units. 

COMPLAINTS 

Requests  for  service  and  complaints  totaled  2,642.    With  few 
exceptions  these  calls  were  answered  within  an  hour  by  a  crew  or  super- 
visor dispatched  by  radio. 

Street  Cleaning  in  San  Francisco  is  divided  into  four  major 
functions : 

1.  BLOCKMEN 

There  are  112  blockmen  cleaning  the  downtown,  outlying  business 
areas  and  older  residential  neighborhoods.    Assignments  vary  from 
short  routes  of  3/4  mile  to  larger  routes  in  the  outlying  shopping 
districts  comprising  3  miles  or  more.    The  shorter  downtown  routes  are 
cleaned  at  least  twice  daily  and  parts  of  the  outlying    routes  cleaned 
only  semi -weekly.    The  business  streets  on  these  remote  routes  are,  of 
course,  cleaned  each  working  day. 

2.  MECHANICAL  SWEEPERS 

This  mode  of  cleaning  is  with  one  exception  the  most  efficient 
way  of  cleaning  streets.    The  exception  is  when  cars  are  parked  at  the 
curb  and  the  machine  cannot  work  in  the  gutter. 
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MECHANICAL  SWEEPERS  RECORD  FOR  YEAR: 
1.     Performance  Record 


(See  Table  #1) 


Miles  Swept 
Refuse  Removed 
Hours  Worked 
In  Service 
Downtime 


2,302  Loads 


32,457 
6,900    Cubic  Yards 

10,449 
36.54#  Of  Time 
63.46#  Of  Time 


Out  of  13  mechanical  sweepers,  we  were  only  able  to  keep  an 
average  of  5.11  sweepers  on  the  street. 


The  10  Motor  Plushers  were  in  service  57#  of  the  available 
time.    They  were  out  of  service  43#  of  the  time  for  all  reasons; 
break-down,  driver  shortage,  etc.    This  works  out  to  an  average  of 
5.69  flushers  in  service  year  round. 

SWEEPING  GANGS 

Each  Gang  is  under  supervision  of  a  Foreman  and  is  composed 
of  4-6  sweepers,  truck  crew  of  1  driver  and  2  lumpers.     Length  of 
routes  vary  from  66  miles  to  270  miles.    As  can  be  noted  from 
table  III,  the  frequency  varies  from  Gang  2  (Northeast  section) 
which  cleaned  its  route  once  weekly  to  Gang  5  (outer  Mission)  which 
was  cleaned  about  every  3  weeks. 


SUMMER  YOUTH  PROGRAM 

In  an  effort  to  partially  relieve  the  social  pressures  gen- 
erated by  thousands  of  male  high-school  students  idled  during  the 
summer  vacation,  the  City  of  San  Francisco  embarked  on  an  ambitious 
program  to  gainfully  employ  a  large  group  of  these  students,  ages 
16  to  21. 

Inasmuch  as  the  type  of  work  had  to  be  suited  to  young  men 
with  little  or  no  practical  work  experience,  it  followed  that  rela- 
tively simple  chores  such  as  street  cleaning  and  landscape  development 
and  maintenance  would  be  most  productive. 

It  is  to  be  noted  that  because  funds  for  this  program  came  from 
state  allocated  gas  taxes  and  other  highway  and  vehicle  sources,  the 
locations,  and  therefore  the  scope  of  the  work,  was  strictly  limited 
to  streets,  roads  and  their  appurtenances. 

Mr.  S.M.  Tatarian,  Director  of  Public  Works,  assigned  the  res- 
ponsibility for  budgeting,  personnel,  accounting,  site  selection,  and 
all  attendant  functions  to  the  Bureau  of  Street  Cleaning  &  Planting, 
approximately  six  weeks  before  the  recruits  were  to  report. 


3. 


MOTOR  FLUSHERS 


(See  Table  #11 ) 


Miles  Flushed 

Tanks  of  Water  used  (2500  Gal. Tanks) 
Hours  Worked 
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Summer  Youth  Program  (cont.) 

The  budget  as  approved  by  the  Mayor  and  Board  of  Supervisors 
amounted  to  $610,000.00. 

As  originally  contemplated,  the  program  was  to  be  modeled  along 
the  lines  of  the  one  conducted  by  district  (4)  (Bay  Area  Counties) 
of  the  Division  of  Highways.    Our  initial  program  was,  therefore,  set 
up  to  employ  30  youths;  which,  considering  the  relative  dimensions  of 
our  respective  geographic  and  functional  entities,  was  believed  to  be 
of  major  proportions  considering  the  relatively  small  size  of  our 
Department.    However,  by  the  time  this  program  was  well  on  its  way  to 
fruition,  we  were  stunned  by  the  proposal  that  it  be  expanded  to  60, 
then  150,  followed  immediately  by  plans  contemplating  300,  400,  and 
ending  with  440  in  late  April. 

By  May  6,  we  had  developed  a  rough  program  and  estimate  of  costs, 
and  submitted  a  request  for  an  emergency  supplemental  appropriation. 

In  the  weeks  intervening,  before  our  first  scheduled  employments 
on  June  21,  almost  daily  meetings  and  planning  sessions  were  necessary 
to  flesh  out  the  program  and  make  the  preliminary  acquisitions  of 
material,  personnel  arrangements,  etc. 

Throughout  the  entire  planning  process,  it  was  our  unfaltering 
aim  and  determination  that  every  facet  of  the  program  be  mutually 
beneficial  to  all  parties  involved.    This  included  seeing  to  it  that 
the  job  goal  was  in  itself  significant  to  society,  that  the  job  super- 
vision was  related  as  closely  as  possible  to  usually  accepted  norms 
and  that  the  work  accomplishment  by  the  youths  would  not  be  a  winked 
at  travesty,  with  payroll  and  timekeeping  procedures  a  mere  farce. 

With  the  foregoing  criteria  the  Bureau  of  Street  Cleaning  & 
Planting  put  the  essential  wheels  in  motion. 

Starting  June  21,  1971 *  the  first  group  of  30  youths  reported 
for  work  and  this  number  finally  swelled  to  a  total  of  480  people 
plus  33  leaders  and  5  clerks. 

The  distribution  of  young  men  was  as  follows : 

Street  Cleaning  241 
Landscape  Maintenance 

&  Tree  Planting  100 
Bur.  of  Engineering 

Traffic  Division  30 
Bur.  of  Engineering 

Street  Inspection  Div.  30 

Bur.  of  Street  Repair  10 

Rec.  &  Park  Department  75 

The  chores  assigned  to  these  young  men  ran  the  gamut  from  street 
sweeping  through  tree  planting,  street  repair,  traffic  checks  and 
vehicle  counts,  to  inspection  of  sidewalks  and  streets  for  hazards 
and  needed  repairs. 
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Summer  Youth  Program  ( cont . ) 


The  young  men  assigned  to  tree  planting  placed  over  1500  trees 
on  city  streets.    These  trees  will  be  cared  for  by  residents  of  pro- 
perties graced  by  the  new  trees. 

The  young  men  assigned  to  the  Bureau  of  Engineering,  Street 
Inspection  Division,  checked  and  reported  such  things  as  missing 
sewer  vent  covers,  missing  trees,  abandoned  driveways,  broken  side- 
walks, holes  in  streets,  missing  street  name  signs,  damaged  or  missing 
stop  signs  and  traffic  control  signs.    By  September  3,  these  inspections 
and  reports,  covering  every  named  and  improved  street  in  San  Francisco 
had  been  submitted  for  final  tabulation  and  correlation. 

The  30  young  men  assigned  to  the  Traffic  Division  of  the  Depart- 
ment of  Public  Works  were  assigned  to  counts  involving;  autos,  trucks, 
pedestrians,  bicycles,  buses,  including  passenger  counts,  at  over 
1000  locations  in  San  Francisco.    In  addition,  they  checked  500 
railroad  grade  crossings  for  vehicle  movement.    They  also  made  studies 
of  all  traffic  movement  in  and  out  of  the  Metropolitan  traffic  district. 
After  all  this  data  is  tabulated  and  sifted,  it  will  aid  as  a  guideline 
for  pavement  design,  traffic  signal  placement  and  other  street  and  road 
construction. 

The  youths  assigned  to  the  Recreation  &  Park  Department  worked  on 
streets  and  roads  traversing  parks  and  landscaped  areas.    This  work 
included  tree  planting,  sight  distance  clearing  of  weeds,  removal  of 
litter  and  debris  from  roadsides. 


The  small  group  of  young  men  assigned  to  the  Bureau  of  Street 
Repair  aided  crews  in  paving,  drainage  clearance  and  allied  work. 


SUMMER  YOUTH  PLANTING  PROGRAM 
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ORGANIZATION  CHART 
BUREAU  OF  STREET  CLEANING  AND  PLANTING 
PLANTING  DIVISION 

June  30,  1972 


SUPERINTENDENT 


ASST.  SUPERINTENDENT 


SUPERVISOR 

GEN.  CLERK-STENO  |  

|  INSTIT.  LANDSCAPING 


STREET  PLANTING 


|       3  SUB-FOREMEN 


NORTH  POINT  PLANT 


HASSLER  HEALTH  HOME 


RICHMOND-SUNSET  PLNT. 


SOUTH  EAST  PLANT 
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ANNUAL  REPORT  -  1971-72 


BUREAU  OF  STREET  CLEANING  &  PLANTING 
LANDSCAPING  &   STREET  PLANTING  DIVISION 


The  Street  Planting  Division  is  responsible  for  the  upkeep  of   San  Francisco's 
landscaped  boulevards,   traffic  islands,   freeway  interchange  areas,  neighbor- 
hood health  centers,   parking  facilities,   parklike  areas  and  street  trees 
planted  under  the  Department  of  Public  Works  street  landscape  program  as  well 
as  the  combined  programs  of  the  Redevelopment  Agency,  State  Division  of  High- 
ways,  Parking  Authority  and  Health  Department, 

More  than  16,000  street  trees  and   170  landscaped  acres  are  under  the  care  of 
the  Division. 

The  Division's  respons ibli ties  have  more  than  tripled  in  the   last  15  years 
and,  tragical ly,  funds  provided  in  the  budget  have  not  kept  pace  with  the  ex- 
pansion.    They  are  in  fact  grossly  inadequate.     The  majority  of  the  street 
trees  are  relatively  young,   requiring  frequent   irrigation,   fertilization  and 
training.     Adequate  care  of  the  trees  while  they  are  young  will  reduce  the 
cost  of  maintenance  when  they  have  matured. 

As  requested  by  the  Bureau  of   Street  Cleaning  &  Planting  the  program  for  in- 
stalling new  projects  has  been  reduced  substantially  because  of  a   lack  of 
maintenance  funds. 

Several   large  planting  projects  are  under  construction  at  this  time,  Webster 
Street  between  Fulton  and  O'Farrell    Streets,    landscaped  traffic   islands  and 
street  trees.     Monterey  Boulevard  also  will  be  planted  along  the  traffic 
islands  with  street  trees  on  the  sidewalks.     Palou   Street  will  be  planted  to 
street  trees. 

Street  trees  will  soon  be  planted  throughout  the  F.A.C.E.  areas,  namely, 
Duboce  Triangle,   Alamo  Square  and  Bernal  Heights. 

It  is  to  be  especially  noted  that  if  past  budget  restrictions  are  continued 
that  these  additional  areas  will  place  such  an  added  burden   that  many  new 
plantings  will  be  in  jeopardy  and  we  well  may  lose  them. 

HEALTH  DEPARTMENT  PROPERTIES 

The  number  of  Neighborhood  Health  Centers  remains  the  same  as  last  year. 
Improvements  have  been  made  at  Center  *1  on  17th    Street.     A  much  needed  irri- 
gation system  and  lawns  were  installed  by  the  Department  improving  the  looks 
and  simplifying  the  maintenance. 

NEIGHBORHOOD  PARKING    FACILITIES  receive  routine  maintenance  but  it  is  antici- 
pated that  the  manpower  now  assigned  will  be  sharply  reduced  in  the  near  future. 

CITIZEN'S  PARTICIPATION  IN  CITY  BEAUTIFI CATI ON 

For  a  number  of  years  the  Division  has  focused  its  energies  to  encourage 
property  owners  and  business  people  to  plant  and  improve  their  properties  at 
their  expense.     The  program  has  been  tremendously  succesful  in  that  it  has 
improved  the  environment  of  the  City  and  at  the  same  time  has  relieved  the 
City  government  of  the  need  for  planting  on  many  streets.     The  public's  de- 
mand for  the  tree  program  has  increased  considerably  each  year  over  the  previ- 
ous year  and  fortunately  most  of  the  trees  being  planted  are  also  maintained 
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by  the  property  owners. 

Every  district  of  the  City  has  participated  in  the  program  in  varying  degrees 
with  the  residential  areas  accounting  for  most  of  the  activity. 

Some  methods  used  to  stimulate  public  participation  include  our  annual  Plant 

A  Tree  Week  and  a  citywide  slogan  contest  conducted  by  the  Coca  Cola  Bottling 

Company.     The  Tree  Exhibit  along  Funston  Avenue  jointly  planted  by  Public 

Works  and  San  Francisco  Beautiful  financed  by  Sears  Foundation.  Boxed  tree 

exhibits  with  appropriate  signs  placed  at  many  functions  at  the  Hall  of 
Flowers,  Opera  House,   libraries,  hospitals  and  hotels,   etc.     A  colored  slide 
program  that  has  been  presented  at  numerous  meetings. 

TREES  MAKE  GOOD  NEIGHBORS 

The  Bank  of  America  is  to  be  highly  complimented  for  printing  the  Division's 
newly  revised  booklet  on  trees  recommended  for  planting  in  San  Francisco. 

The  slogan  "Trees  Make  Good  Neighbors"  (a  winning  slogan  in  the  Coca  Cola 
contest)  is  carried  on  the  cover  and  inside  the  covers  are  attractive  photo- 
graphs and  silhouettes. 

The  new  booklet,  available  for  the  asking,  has  received  good  notice  in  the 
newspapers  and  has  received  compliments  for  its  attractiveness  and  for  its 
information. 

CONTRACT  TREE  WORK 

Many  large  trees  along  Sunset  Boulevard  and  on  other  City  properties  were 
cleaned  out  and  made  safe  under  contracts  submitted  to  bid.     The  100  Palms 
along  Mission  Street  were  also  included  in  this  cleanup  program. 

EQUIPMENT 

Budget  requests  for  Hi  Range  ladder  truck  were  turned  down.     Funds  for  one 
power  chain  saw  was  approved. 

SUMMER  YOUTH  PROGRAM 

The  program  to  hire  youth  for  the  summer  for  constructive  work  was  initiated 
by  the  Mayor's  Office  and  approved  by  the  Board  of  Supervisors. 

The  Planting  Division  supervised  and  instructed  100  young  men  in  the  art  of 
landscaping  and  street  tree  planting. 

Many  sections  of  the  City  received  new  street  trees  at  no  cost  to  the  home 
owner,   large  groups  of  home  owners  having  signed  applications  were  considered 
first. 

The  planting  locations  were  first  determined  and  then  marked  by  a  representa- 
tive of  the  Planting  Division.     The  locations  then  were  scheduled  for  saw 
cutting  and  j ackhammering.     Once  the  sidewalks  were  opened  the  young  men  dug 
deep  planting  holes,  backfilled  with  prepared  soil,   planted  and  staked  the 
tree  in  place. 

1600  trees  were  installed  representing  approximately  20  different  species  of 
trees  from  many  countries  of  the  world. 
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Narrow  alley  planted  by  property  owners  eliminated  the  parked  cars  on  the 
sidewalks  and  damage  to  the  buildings. 


Neighborhood  Planting  Project  on  City  Property. 
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DEPARTMENT  OF  PUBLIC  WORKS 
BUREAU  OF  ACCOUNTS 
ORGANIZATION  CHART 

JUNE  30,  1972 


1  -  5186 

ASSISTANT  DIRECTOR 
OF  PUBLIC  WORKS, 
ADMINISTRATIVE 


1  -  1656 

HEAD  ACCOUNTANT 


APPROPRIATION 
ACCOUNTING 


1  -  1654 

PRINCIPAL 

ACCOUNTANT 


2  -  1652 

SENIOR 

ACCOUNTANT 


1  -  1650 
ACCOUNTANT 


1  -  1630 
ACCOUNT  CLERK 

1  -  1444 
CLERK 

STENOGRAPHER 


COST 
ACCOUNTING 


1  -  1654 

PRINCIPAL 

ACCOUNTANT 


1  -  1652 
SENIOR 
ACCOUNTANT 
4  -  1650 
ACCOUNTANT 


2  -  1632 
SENIOR 

ACCOUNT  CLERK 


PURCHASING 


1  -  1926 

SR  MATERIALS  & 

SUPPLIES  SUPRV 


1  -  1630 
ACCOUNT  CLERK 


1  -  1424  

CLERK  TYPIST 


TOTAL  PERSONNEL  18 
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BUREAU  OF  ACCOUNTS 


L.  P.  Fong,  Head  Accountant 

FUNCTIONS  AND  ORGANIZATION 

The  operating  functions  of  the  Bureau  embrace  control  of 
purchase  order  requisitions,  sub -storeroom  and  inventories, 
automotive  expenditures;  work  order  job  costs  and  invoicing; 
side  sewer  job  deposits  and  refund  accounts;  Federal,  State 
and  other  trust  funds,  State  gasoline  tax  subventions  and  bond 
fund  accounts;  capital  improvement  accounts  for  the  General 
Fund,  and  Recreation  and  Park  Department  Fund;  the  cash 
revolving  fund;  and  budget  preparation  and  controlling  accounts. 

This  Bureau  is  organized  as  three  divisions  under  the 
Head  Accountant.     They  are  Appropriation  Accounting,  Cost 
Accounting,  and  Purchasing.     The  Bureau  maintains  an  office 
at  2323  Army  Street  to  serve  the  Maintenance  Yard  bureaus  and 
an  office  at  450  McAllister  Street,  Room  502,  to  serve  the 
City  Hall  bureaus. 

APPROPRIATION  ACCOUNTING 

This  Division  maintains  accounts  showing  allowances, 
reserves,  allotments,  expenditures,  encumbrances,  and  balances, 
for  all  funds  under  the  control  of  this  Department.  These 
accounts  form  the  basis  of  controlling  all  transactions  to 
assure  that  funds  are  expended  for  the  purpose  for  which  they 
were  appropriated. 

In  addition  to  maintaining  all  of  the  operating  accounts, 
this  Division  handles  the  fiscal  processing  for  formal  contracts 
covering  street  improvements,  sewers,  sewage  treatment  plants, 
schools,  hospitals,  firehouses,  recreation  and  park  improvements, 
and  numerous  capital  projects  for  other  City  Departments. 

The  preparation  and  consolidation  of  the  annual  budget  is 
also  a  responsibility  of  this  Division. 


COST  ACCOUNTING 


This  Division  maintains  accounts  showing  allowances, 
expenditures  by  type,  encumbrances,  and  balances  for  all  work 
orders  received  by  this  Department. 

In  addition,  job  costs  are  maintained  for  many  aspects  of 
the  Department's  operations  such  as  cost  of  traffic  painting, 
cost  per  mile  of  highway  maintenance,  cost  of  side  sewer 
installations  and  cost  of  asphalt  production.     This  Division 
compiles  costs  to  repair  damage  to  City  property  under  the 
jurisdiction  of  this  Department,  and  forwards  a  bill  to  the 
responsible  party.     These  costs  amounted  to  $67,838.26  for 
fiscal  year  1971-72  and  embraced  158  cases  covering  damages  to 
automotive  equipment,   street  structures,  bridges,   street  signs 
traffic  signs,   street  plantings,   traffic  signals,  traffic 
devices,  and  damages  to  public  buildings. 

During  the  1971-72  fiscal  year,   this  bureau  is  directed  to 
assume  additional  responsibilities  in  three  separate  areas: 
(1)  Sewer  Service  Charge  Collection  delinquent  accounts  and 
their  entailing  accounting  activities,    (2)  Industrial  Waste 
Discharge  Fees  Collection  accounts  and  their  entailing  account 
ing  activities,    (3)  Financial  and  accounting  activities  in 
connection  with  the  Yerba  Buena  Center  Project  Development. 

PURCHASING 

This  Division  is  responsible  for  the  supplying  of 
equipment,  materials,  and  supplies  for  the  varied  activities 
of  this  Department,  the  sub- storeroom  and  the  material  yard. 
During  fiscal  year  1971-72  this  Division  processed  5,946 
requisitions  for  the  purchase  orders  and/or  revolving  fund 
orders  in  the  total  amount  of  approximately  $2,542,258.52 
involving  28,954  items.     In  addition,  6,264  delivery  orders 
involving  22,351  items,  7,500  storeroom  tags  involving  the 
delivery  of  21,404  items,  and  93  requisitions  on  the  store- 
keeper involving  1,502  items  were  issued. 


OPERATING  BUDGET  OF  BUREAU 


Allowances 

Expend 

itures 

Purpose 

1970- 

-71 

1971-72 

1970- 

■71 

1971-72 

Permanent  Salaries 

$119: 

,885 

$118,086 

$  96, 

699 

$107,963 

Overtime 

475 

475 

475 

463 

Holiday  Pay 

720 

720 

632 

526 

Contractual  Services 

2 , 

,644 

2  ,265 

2 . 

644 

2,227 

Materials  and  Supplies 

1. 

,500 

1,435 

1, 

473 

1,430 

Equipment 

345 

0 

253 

0 

Fixed  Charges 

7; 

,200 

17,840 

0 

17,840 

Services  of  Other  Departments 

70 

,847 

73,018 

70, 

,845 

73,018 

$203; 

,616 

$213,839 

$173, 

021 

$203,467 

WORK  ORDERS  TO  DEPARTMENT 
Fiscal  Year  1971-1972 


Bureau 


Architecture 
Building  Inspection 
Building  Repair 
Engineering 

General  Office  (Contracts) 
Total 


Number  of 
Cost  Accounts 


203 
16 
485 
529 
109 


1,342 


Total 
Allowance 


$  924,338 
86,682 
3,073,000 
5,312,312 
26,242,071 
$35,638,403 
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DEPARTMENT  BUDGET 


Bureau 


1970-71 


Allowances 


1371-72 


 Expenditures 

1370-71  


1971-72 


General  Fund 

Accounts  $      203,616    $      213,839    $      173,021    $  203,467 

Architecture  144,147  169,967  142,863  167,821 

Building  Inspection  1,931,413  2,259,705  1,805,835  2,089,538 

Building  Repair  4,263,401  4,775,589  4,096,274  4,660,743 

Traffic  Painting  336,512  443,540  317,62  5  422,651 

Central  Permit  105,732  130,535  100,834  113,200 

Engineering  1,200,084  1,419,437  1,123,499  1,365,178 

General  Office  662,743  657,571  641,823  614,628 

Personnel  Administration  100,904  122,783  96,780  103,743 
Water  Pollution  Control 

Waste  Water  Pumping  Stations    321,203  394,094  303,660  368,851 

Treatment  Division  2,668,655  3,642,376  2,535,62  7  3,365,424 

Sewer  Repair  1,817,355  2,150,942  1,802,515  2,076,139 

Street  Cleaning  3,948,554  4,841,856  3,686,448  4,424,051 

Capital  Improvements  1,590,069  495,890  65,034  62,336 


Special  Gas  Tax  Street  Improvement  Fund 

General  Maintenance                      617,100  548,254  4,210  49,094 

Construction                              2,085,000  618,800  101,967  60,206 

1.04  Cent  Funds                         4,739,100  3,608,892  68,389  259,313 


Road  Fund 

Street  Repair  3,302,520  3,397,817  3,180,799  3,127,355 

Select  System  Construction  748,600  0  296  0 

Traffic  Engineering  1,425,842  1,597,841  1,364,671  1,625,398* 

General  Maintenance  1,002,937  1,659,217  518,741  1,603,512 

Construction  1,627,180  1,110,104  95,601  514,086 

Street  Planting  459,675  506,502  441,860  496,832 

1.04  Cent  Matching  Funds   0   0   0   0 

Total  $35,302,342  $34,765,551  $22,668,372  $27,773,566 


Expenditures  for  capital  improvements  may  not  necessarily  match  allowances 
for  any  given  year,  since  allowances  may  be  forwarded  from  year  to  year 
until  the  project  is  completed. 


*  The  excess  expenditures  over  budget  allowances  are  covered  by  funds 
provided  by  supplemental  appropriations. 
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ORGANIZATION  CHART 
BUREAU  OF  PERSONNEL  ADMINISTRATION 


5186 

Asst.  Director  of  Public  Works 

Administrative 


1272 

Senior  Departmental 
Personnel  Officer 


1226 

Ch  Pay  &  Personnel 

Clerk 


6  1220 

P  &  P  Clerk 

1  1650 

Accountant 

1  1424 

Clerk  Typist 

1  1424 

Clerk  Typ  (Temp) 

*1  1402 

Clerk 

1222 

Sr  Pay  &  Personnel 

Clerk 

I 

2  1220 

P  &  P  Clerk 

1  1404 

Clerk 

1  B222 

Gen  Clerk 

'Position  in  General  Office  budget- 
responsibility  for  assignment  only 
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BUREAU  OF  PERSONNEL  ADMINISTRATION 


Albert  C.  Ambrose,  Senior  Departmental  Personnel  Officer 


The  Bureau  of  Personnel  Administration  is  the  central 
personnel  agency  for  the  Department  of  Public  Works  and  a 
service  bureau  to  all  other  operating  and  service  bureaus  of 
the  department.    The  Supervisor  of  the  Bureau  of  Personnel 
Administration  advises  the  Director,  the  Assistant  Directors, 
the  bureau  heads,  line  supervisors,  and  other  department 
employees  on  matters  dealing  with  personnel,  be  they  classi- 
fication, salary,  discipline,  assignment,  transfer,  time 
reporting,  employee  evaluation,  Civil  Service  rules  and  reg- 
ulations, Board  of  Supervisors  ordinances  and  resolutions, 
the  City  Charter,  the  policies  of  the  Mayor's  and  Chief  Admin- 
istrative Officer's  offices,  and  other  personnel  transactions. 
The  Bureau  Chief  also  acts  as  liaison  officer  between  the 
department  and  the  Civil  Service  Commission,  Controller's  of- 
fice and  Mayor's  office  in  matters  of  personnel  administration, 
The  staff  of  the  Bureau  of  Personnel  Administration  is  direct- 
ly involved  in  the  preparation  of  all  departmental  timerolls 
and  the  processing  of  all  personal  transactions,  including 
Civil  Service  employee  sign-up  and  assignment,  Non-Civil  Ser- 
vice and  Limited  Tenure  recruiting,  sign-up  and  assignment, 
the  keeping  of  sick  leave,  vacation,  overtime  earned,  personal 
and  educational  leave  records,  the  processing  of  disciplinary 
cases,  the  requisitioning  for  permanent  and  temporary  employ- 
ments, some  phases  of  payroll  distribution,  and  all  other  per- 
sonnel transactions. 

The  operations  of  the  Bureau  of  Personnel  Administration 
in  fiscal  year  1971-72  included  the  following:     The  bureau 
prepared  and  processed  a  total  of  2,224  timerolls  involving  an 
expenditure  of  approximately  $24,983,311.00.     Included  in  this 
payroll  expenditure  was  a  substantial  amount  for  temporary 
employees,  plus  supplemental  disability  payments.     There  was 
a  total  of  237  requisitions  for  permanent  Civil  Service  em- 
ployees to  replace  vacancies  due  to  deaths,  resignations, 
transfers,  retirements,  etc.     Additionally,  there  were  732 
requisitions  for  temporary  Civil  Service  employments  due  to 
vacation,  sick  leave,  personal  leave,  reclassifications,  re- 
placements, etc.     However,  because  of  difficulty  in  recruiting 
Civil  Service  employments,  it  was  necessary  to  employ  1031 
Non-Civil  Service  employees  for  these  authorized  positions. 
The  bureau  also  processed  a  total  of  270  accident  reports. 

Bureau  headquarters  are  at  253-60  City  Hall,  where  the 
Bureau  Chief  and  the  bulk  of  his  staff  are  located.     A  listing 
of  the  bureau's  personnel  is  as  follows: 


1  1272  Sr.  Departmental  Personnel  Officer 

1  1226  Chief  Payroll  and  Personnel  Clerk 

1  1224-  Prin.  Payroll  and  Personnel  Clerk 

1  1222  Sr.  Payroll  and  Personnel  Clerk 

8  1220  Payroll  and  Personnel  Clerks 

1  1650  Accountant 

1  14-24  Clerk  Typist 

1  1424-  Clerk  Typist  (temporary) 

1  1404-  Clerk 

1  B222  General  Clerk 

1  1402  Jr.  Clerk  (see  Organization  Chart) 
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APPENDIX  I 
BUREAU  OP  ENGINEERING  CURRENT 


CONTRACT  DATA  SUMMARY 
SHOWING  ALL  CONTRACT  WORK 
AWARDED  OR  UNDERWAY 

JULY  1,  1971  -  JUNE  30,  1972 


Contracts  Awarded  Amount 
Expended 


Table 

Type  of  Construction 

No. 

Aggregate 
Value 

Fiscal  Year 
1971-1972 

A 

MAJOR  THOROUGHFARES 

A- 1  Street  Construction 

A- 2  Channelization  &  Traffic 

J.U 

Signals  6 

±1 ,  UUl ,  y  Z)Z>  *  7^ 

228,922.29 

c.  ,  Z)yd.  ,  UOH-  .  M-  J. 

284,102.14 

B 

SECONDARY  ROADS 
B— 1  Reconstruction 
B-2  Resurfacing 

15 
4 

924,644.99 
683,301.73 

961,066. 17 

283,345.73 

C 

STREET  IMPROVEMENT 

C-l  Assessment  Proceedings 

C-2  Private  Development 

4 
3 

162,916.68 
122,100.00 

285,604.90 
16,210.00 

D 

ENVIRONMENTAL  WASTE  CONTROL 

D— 1  Pipe  Sewers 

D-2  Monolithic  Sewers 

D-3  Treatment  Plants 

D- 4  Pump  Stations 

9 

0 

9 
0 

1  IRO  24Q  7Q 

±.  }  a.  j\j  }  c"ty  ,  f  y 

0 

1,189,011.00 

1, 042, 410. 53 
1, 068  '251  '.64 

364,188.00 

E 

STREET  BE AUTI PI CATION 

18 

4R?  "IOQ  fi^i 

tUj , ±vy . 

1,146  194.67 

F 

RECREATION  &  PARK 

12 

226,388.03 

674,170.13 

G 

MISCELLANEOUS 

G-l  Public  Bldg  &  Structures 
G-2  Parking  Facilities 
G-3  Slides 

G-4  Auxiliary  Water  S.S. 

9 
0 
1 
2 

295,391.22 

3^6,765.98 
166,862.00 

432,970.28 

378,933.35 
6,522.00 

TOTALS 

102 

$16,981,617.46 

9,536,053.95 

H 

AGREEMENTS  AND  SERVICE  ORDER 

30 

$  403,022.53 

$  711,242.97 
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BUREAU  OP  ENGINEERING  CONTRACTS  1971-1972    A  -  MAJOR  THOROUGHFARES 

COMPLETION    CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED    DATE  OR  %      AMOUNT  EXPENDED 

Army  St.  Circle  -  Contract  2 
Rechannelization 

Hensel  Phelps  Constr.  Co  3-25-70    8-  4-71  $1,193,272.89  $143,242.89 

Mission  St.  16th  St.  to  24th  St 
Bart  Stations 
Street  Reconstruction 
Flora  Crane  Service  6-19-70  12-24-71        582,220.22  129,340.22 

Masonic  Ave  -  Geary  to  Page  St 
Sidewalk  Narrowing 

Lowrie  Paving  Co.,  Inc.  3-  5-71    9-27-71        284,640.43  139,020.43 

Webster  St  -  Grove  to 
Golden  Gate  Ave 
Street  Widening 

Lowrie  Paving  Co.,  Inc.  3-10-71  12-  8-71        213,392.50  156,962.50 

Army  St.  Circle  -  Contract  3 
Rechannelization 

Engstrum  &  Nourse  4-14-71        26$       2,850,610.00  663,030.00 

Monterey  Blvd  - 
Ridgewood  to  Circular 
Sidewalk  Narrowing 

Lowrie  Paving  Co.,  Inc.  5-19-71    3-17-72       496,111.45  496,111.45 

Army  St.  Circle  -  Contract  4 
Rechannelization 

Hensel  Phelps  Constr.  Co.  10-13-71        78$  865,000.00  612,000.00 

Market  St.  -  Contract  1 
5th  St.  to  7th  St. 
Reconstruction 

McGuire  &  Hester  12-  1-71        14$       2,099,083.50  225,140.00 

Market  St.  -  Contract  2 
Front  St.  to  5th  St. 
Reconstruction 

McGuire  &  Hester  4-26-72         0         2,161,337.00  0 

5th  St.  Extension 
Eddy  to  O'Farrell 
Street  Extension 

McGuire  &  Hester  5-19-72         0  177,694.00  0 
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APPENDIX  I 

BUREAU  OP  ENGINEERING  CONTRACTS  1971-1972    A  -  MAJOR  THOROUGHFARES 


COMPLETION    CONTRACT  AMOUNT 

DESCRIPTION  &  CONTRACTOR  AWARDED    DATE  OR  %      AMOUNT  EXPENDED 

Geary  Blvd.  at  Masonic  Ave 
Underpass 

Dan  caput o  Co.  5-31-72         0     $2,386,460.00  0 

O'Shaughnessy  Blvd. 
Portola  to  Elk 
Improvement 

O.C.  Jones  &  Son  5-26-72         0  257,709.00  0 

Market  St.  Reconstruction 

Brick  Purchase  3-21-72         4#         608,200.00  $27,236.92 

Market  St.  Reconstruction 
Grate  Purchase 

Olympic  Foundry  5-  1-72         0  352,985.07  0 

Market  St.  Reconstruction 
Traffic  Signal  Equipment 

C.E.  Toland  &  Son  5-  1-72        0  724,296.27  0 

Market  St.  Reconstruction 
Light  Purchase 

Abbett  Elect  Corp  5-10-72         0        1,369,189.06  0 


Total  Awarded  &  Expended  During  Fiscal  Year        $11,001,953.90  $2,592,084.41 
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BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972 


A-2  TRAFFIC  SIGNALS  & 
CHANNELIZATION 


DESCRIPTION  AND  CONTRACTOR 


COMPLETION 
AWARDED        DATE  OR  % 


CONTRACT  AMOUNT 
AMOUNT  EXPENDED 


Sansome  St.  at  Chestnut  & 
Embarcadero  Traffic 
Signals  &  Channelization 
R.  Flat land  Co. 

Various  Locations  Contract 
No.  28  Traffic  Signals  & 
Channelization 
R.  Flatland  Co. 

Fulton  St.  -  6th  Ave.  to 
43rd  Ave.  Traffic 
Signals 

Rosendin  Electric 

Sutter  St.  at  Buchanan 
and  Laguna  Traffic 
Signals 

R.  Flatland  Co. 


11-18-70  8-27-71 


37,315.00      $  25,075.00 


6-25-71      3-17-72       124,019.75  124,019.75 


7-30-71  2-15-72 


3-27-71  1-20-72 


71,156.98  71,156.S 


23,900.00 


23,900.00 


Various  Locations  -  Pre- 
empt Controls  Traffic 
Signals 

Ets-Hokin  Corp. 

Various  Intersections 
Contract  29A  Traffic 
Signals 

R.  Flatland  Co. 

Downtown  Area  T.V. 
Surveillance  Traffic 
Signal  Control 
L.K.  Comstock  Co. 


2-16-72  90$ 


5-3-72  35$ 


5-12-72  0 


15,204.90 


70,855.00 


43,765.00 


12,510.00 


23,400.00 


3rd  St.  and  Arthur 
Traffic  Signal  & 
Median  Alteration 
R.  Flatland  Co. 


3-8-72  6-26-72 


4,040.41 


4, 040.41 


Total  Awarded  &  Expended  During  Fiscal  Year 


$228,922.29  $284,102.14 


APPENDIX  I 


BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972    B-l  STREETS  -  PUBLIC  CONTRACT 

CITY  PAY 


COMPLETION      CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED      DATE  OR  %        AMOUNT  EXPENDED 

Divisadero  at  Filbert  St. 
Pavement  Reconstruction 
Annuzzi  Cone.  Service  6-16-71       7-28-71    $    6, 130.20  $  6,130.20 

Sacramento  St.  Hyde  to  Jones 
Pavement  Reconstruction 
Annuzzi  Cone.  Service  6-16-71      10-22-71      103,567.74  103,567.74 

Harrison  St.-l4th  St.  South 
Pavement  Reconstruction 
O.C.  Jones  &  Son  6-16-71       1-31-72      114, 508.74    114, 508.74 

Laguna  St-Post  to  Bush  &  Pine 
to  California 
Reconstruction 

O.C.  Jones  &  Son  7-9-71       11-22-71       90,774.06  90,774.06 

Broderick  St  -  Turk  to  O'Farrell 
Pavement  Reconstruction 
Annuzzi  Cone.  Service  8-27-71        4-21-72      110,056.23  110,056.23 

15th  St  -  Noe  to  Market 
Henry  St  -  Noe  to  Sanchez 
Reconstruction 

McGuire  &  Hester  10-27-71        3-30-72      163,291.20  163,291.20 

Winfield  St  -  Cortland  Ave  to 
Esmeralda 
Sidewalk  Narrowing 

Mitchell  Plumbing  Co.  10-27-71  99$         112,858.00  99,900.00 


Pine  St  -  Larkin  to  Hyde 
Sidewalk  Narrowing 

Annuzzi  Cone  Service  12-1-71         6-14-72        30,071.00  30,071.00 

Grove  St  -  Fillmore  to  Webster 
Reconstruction 

Lowrie  Paving  Co., Inc.  11-12-71       2-16-72       60,662.75  60,662.75 

Bonview  St-Eugenia  to  N.  Term- 
ination 

Reconstruction 

Annuzzi  Cone.  Service  11-12-71        2-16-72        45,230.75  45,230.75 


APPENDIX  I 


BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972    B-l  STREETS  -  PUBLIC  CONTRACT 

CITY  PAY 


COMPLETION      CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED        DATE  OR  %        AMOUNT  EXPENDED 

Crestmont  Drive  West  of  Christopher 
Rock  Barrier 

Valentine  Corp.  2-2-72         4-17-72    $  12,075-92  $  12,075-92 

Jackson  St  -  Stockton  to  Powell 
Reconstruction 

Bepco  Inc  2-23-72  93$  74,669.00  65,520.00 

Redevelopment  Area  E-l-Contract  K 
Street  Widening 

O.C.  Jones  &  Son  1-5-72  5-5-72         29,037-58      29,037- 58 

Webster  St  -  Grove  to  Ivy 
Reconstruction 

McGuire  &  Hester  2-23-72  20$  6l,8ll.00  11,610.00 

Majestic  Ave  -  Lakeview  to  Summit 
Street  Improvement 

B.  Fontana  &  Son  3-10-72  65$  32,738.50  18,630.00 

Washington  St-Kearny  to  Montgomery 
Street  Widening 

Lowrie  Paving  Co., Inc.  4-26-72  0  38,376.00  0 

Laguna  St-Golden  Gate  to  Turk 
Pavement  Reconstruction 
Lowrie  Paving  Co., Inc.  4-26-72  0  34,761.00  0 

Mariposa  St  -  3rd  to  Illinois 
Pavement  Reconstruction 
McGuire  &  Hester  5-19-72  0  28,232.00  0 


Total  Awarded  &  Expended  During  Fiscal  Year  $924,644.99  $961,066. 17 
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APPENDIX  I 

BUREAU  OP  ENGINEERING  CONTRACTS  1971-1972    B  -  2    STREET  RESURFACING 

COMPLETION    CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED      DATE  OR  %      AMOUNT  EXPENDED 

Sunset  Blvd.  and  Other  Streets 
Resurfacing 

Lowrie  Paving  Co.,  Inc.  7-30-71    12-  3-71    $91,035.39  $91,035.39 

Post  St.  and  Sutter  St. 
Resurfacing 

McGuire  &  Hester  9-22-71    12-18-71      87,100.34  87,100.34 

Larkin  St.  and  Other  Streets 
Resurfacing 

Lowrie  Paving  Co.,  Inc  4-19-72  63$     187,090.00  105,210.00 

Dolores  St.  and  Other  Streets 
Resurfacing 

Fisk  Pirenze  &  McLean  5-31-72  0         318,076.00  0 

Total  Awarded  &  Expended  During  Fiscal  Year         $683,301.73  $283,345.73 


CURRENT  CONTRACT  DATA  1971-1972 


STREET  OR 

SUBDIVISION    FROM  TO 


IMPROVEMENT     CONTRACT     AWARDED  COMPLETED 


CONTRACT 
AMOUNT 


C-l  Street  Assessment 
Proceedings 

Alder  St.  -  Ankeny  St.  To 
Harkness  St. 

Peralta  Ave.  -  S.  Cortland 
To  Tompkins 


17th  St.  -  Mississippi  To 
Pennsylvania 


Bancroft  -  Mendell  St. 
3rd  St. 


To 


Hawes  St.  -  Egbert  St.  To 
Fitzgerald  Ave. 

Banks  St.  South  of  Crescent 


Bishop  St.  -  Ankeny  To 
Harkness 

Rivera  St.  -  48th  To  La  Playa 
Filbert  St.  -  Stairs 


Flora 
Crane  Co. 


McGuire  & 
Hester 


McGuire& 
Hester 


O.C. 

Jones&Son 


O.C. 

Jones 


3-10-71 

3-  26-71 

4-  16-71 

5-  21-71 

6-  2-71 


11-15-72  51,624.13 

(34;b02.31)- 


2-16-72 

7-  22-71 

8-  5-71 

10-1-71 


Bepco  Inc. 3-29-72  60$ 

3-  10-72  60$ 

4-  5-72  0% 
J.  Kaplan  9-23-71  5-26-72 


O.C. 

Jones 


Pacific 
Pave 


Total  Awarded  During  Fiscal  Year 

Total  Value  Work  Done  During  Fiscal  Year 


122,764.03 
(90,341.44)- 

11,046.64 
(3,235.23)- 

46,688.35 
(0)- 

42,698.57 
(37'5bl.07)- 

34.360.00  E 
(19,060. 00)E 

74,720.00  E 
(46,040. 00)-E 

6,500-00  E 
(4,205.00)-E 

56,870.18 
(36,500.00)- 

$162,916.68 
$285,604.90 


CURRENT  CONTRACT  DATA  1971-72 


STREET  OR 

SUBDIVISION    FROM  TO 


IMPROVEMENT     CONTRACTOR    AWARDED  COMPLETED 


C-2  Streets  -  Private  Contracts 

Nibbi  Court  -  Blanken  S-C-P 
Ave.  To  Gillete 

Mt.  Sutro  Woods  -  S 
Subdivision  No.  2 

Mt.  Sutro  Drive  S 
Vista  Francisco  No.  2 
Yale  St.  -  South  of  Felton 


Princeton  St.  -  Felton  St. 
To  Silliman  St. 


Nibbi  Bros.  10-26-66  10-25-71 
5-12-67  98$ 
3-13-68  98^ 
10-6-71  10$ 

3-  31-72  25% 

4-  14-72  Ofo 


Sutro 
Develop 


Sutro 
Develop 


Sunset 
Grading 


Galli 
Homes 


A.E. 

Ferrari  Co 


Total  Awarded  During  Fiscal  Year 

Total  Value  Of  Work  Done  During  Fiscal  Year 


CONTRACT 
AMOUNT 


4,000.00 

538oo.oo 
86,100.00 
28,000.00 

8,000.00 


£122,100.00 
$  16,210.00 
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APPENDIX  I 


BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972    D  -  1  SEWERS  -  PIPE  VITRIFIED 

CLAY  &  CONCRETE 

COMPLETION      CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED    DATE  OR  %        AMOUNT  EXPENDED 

43rd  Ave.  Auxiliary  Sewer 
Section  A 
Sewer 

Homer  Olson  &  Flora  Crane         9-23-70    7-30-71      $    400,146.00  42,126.00 

9th  Ave  -  Judah  St.  to  Ortega 
Sewer  Enlargement 

O.C.  Jones  &  Son  3-17-71  11-11-71  283,858.91  168,838.91 

22nd  Lake  -  Overflow  Sewer 
Reconstruction 

Mitchell  Plumbing  Co.  12-  4-70    8-  6-71  68,995.83  56,495.83 


Spruce  St.  -  Geary  and  Euclid 
Reconstruction 

Bepco,  Inc.  8-25-71  10-  1-71  6,678.20  6,678.20 

Turk  St.  -  Taylor  St.  Market 
to  Hyde 

Sewer  Enlargement 

Homer  Olson  &  Flora  Crane         7-  2-71    6-28-72  384,885.93  384,885.93 

Lincoln  Way  -  8th  Ave  to  16th 
Ave 

Sewer  Enlargement 

Hood  Corporation  12-  1-71       74$  431,031.00  285,570.00 

Broadway  -  Leavenworth  to 
Jones 

Sewer  Replacement 

Dalton  Constr.  Co.  12-  1-71    2-15-72  29,353.20  29,353.20 

Broderick  St.  Union  to  Green 
Replacement 

Jardin  &  Jardin  10-29-71    2-25-72  28,050.00  28,050.00 

Naglee  Ave  at  Alemany 
Sewer  Repair 

McGuire  &  Hester  11-12-71    2-11-72  3,732.66  3,732.66 

Broadway  -  Lyon  St  to 
Broderick 
Sewer  Replacement 

Terra  Engr.  &  Constr  12-29-71    4-24-72  36,679.80  36,679.80 
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APPENDIX  I 

BUREAU  OP  ENGINEERING  CONTRACTS  1971-1972    D-l  SEWERS  -  PIPE  VITRIFIED 

CLAY  &  CONCRETE 


COMPLETION    CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED      DATE  OR  %      AMOUNT  EXPENDED 

15th  St.  -  Market  St.  to 
Church  St. 
Sewer  Replacement 
Manuel  G.  Rodrigues  4-19-72         0  %  67,677.00  0 

Berry  St.  -De  Haro  To  7th  St. 
Sewer  Replacement 
McGuire  &  Hester  5-17-72         0  162,162.00 

Total  Awarded  &  Expended  During  Fiscal  Year        $1,150,249.79  $1,042,410.53 
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APPENDIX  I 

BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972    D-2  SEWERS  -  CONCRETE 

MONOLITHIC 

COMPLETION      CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED  DATE  OR  %        AMOUNT  EXPENDED 

6th  St  -  Bryant  St  to  Folsom  St. 
Auxiliary  Sewer 

Mitchell  Plumbing  Company      4-23-71         3-17-72    $410,096. 14  $351,596.14 

6th  St  -  Folsom  St  to  Natoma  St. 
Auxiliary  Sewer 

Mitchell  Plumbing  Company      4-28-71         3-31-72      362,648.20  336,8l8.20 

6th  St  -  Natoma  to  Market  St. 
Auxiliary  Sewer 

H.Olson  &  Flora  Crane  Serv.  5-5-71  3-16-72      379,837.30  379,837.30 


Total  Awarded  &  Expended  During  Fiscal  Year  $        0  $1,068,251.64 
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APPENDIX  I 

BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972    D-3  ENVIRONMENTAL  WASTE  CONTROL 


COMPLETION      CONTRACT  AMOUNT 

DESCRIPTION  &  CONTRACTOR            AWARDED  DATE  OR  %        AMOUNT  EXPENDED 

Hydrologic  &  Hydraulic  Date  Acquisition 
Data  Recording  System 

L.F.E.  Corporation                  8-14-70  99$       $357,499.00  $  25,740.00 

Install  Ferric  Chloride  System 
S.E.S.T.P.  Installation 

Monterey  Mechanical                11-13-70  80$           38,000.00  10,814.00 

N.P.W.P.  Control  Plant 
Ferric  Chloride  System 

Mitchell  Plumbing  Co.             11-13-70  80$           40,000.00  17,545.00 

Various  Water  Pollution  Control 
Plants 
Floodlights 

Electrical  Const.  Sales           3-26-71  8-31-71       11,994.00  11,994.00 

S.E.W.P.  Control  Plants 
Salt  Water  Pumps 

E.H.  Morrill  Co.                      4-30-71  2-4-72         16,457.00  16,457.00 

Log  Cabin  Ranch  School  For  Boys 
Filtration  Equipment 

Von  Raesfeld  Engr.  Co.             5-28-71  4-28-72        12,505.00  12,505.00 


S.E.W.P.  Control  Plant 
Reconstruct.  Main  Lift  Pump 
Mitchell  Plumbing  Co.  9-15-71      10-4-71  6,499-00  6,499.00 

S.E.W.P.  Control  Plant 
Gas  Recirculation  &  Related  Work 
R  &  L  Digestor  Cleaning  1-21-72  65$         118,000.00  69,750.00 

S.E.W.P.  Control  Plant 
Improvement  Macroscopic  Solids 
Removal 

Cahill  Scott  J.V.  2-2-72  3$  875,200.00  21,600.00 

Various  Water  Pollution  Control  Plants 
Coagulant  Feed  Facilities 
Mitchell  Plumbing  12-24-71        2-25-72  5,582.00  5,582.00 

S.F.  Hydrologic  &  Hydraulic  Data 
Acquisition 
Power  &  Telephone  Service 
Emsco  Electric  3-1-72  5-12-72        12,990.00  12,990.00 
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APPENDIX  I 

BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972    D-3  ENVIRONMENTAL  WASTE  CONTROL 


COMPLETION      CONTRACT  AMOUNT 
AWARDED        DATE  OR  %        AMOUNT  EXPENDED 


DESCRIPTION  &  CONTRACTOR 


North  Point  Water  Pollution 
Control  Plant 
Improvement  No  2  Water  System 
Mitchell  Plumbing  Co.  3-31-72 

S.E.W.P.  Control  Plant 
Modify  Sludge  Processing 
Monterey  Mechanical  1-5-72 

R.S.S.T.  Plant 
Modify  Ferric  Chloride  System 
Mitchell  Plumbing  Co.  2-16-72 

Baker  St.  Outfall 
Replace  Navigation  Light 
Healy  Tibbitts  Co.  4-12-72 

Total  Awarded  &  Expended  During  Fiscal 


95$     $    16,168.00  $  13,140.00 

95$         150,000.00  135,000.00 

4-17-72         1,397.00  1,397.00 

3-31-72         3,175.00  3,175.00 

Year         $1,189,011.00  $364,188.00 
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BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972    E-  STREET  BEAUT IF I CAT I ON 


COMPLETION      CONTRACT  AMOUNT 

DESCRIPTION  &  CONTRACTOR  AWARDED        DATE  OR  %        AMOUNT  EXPENDED 

Fulton  St  &  Adjacent  Streets 
Street  Lighting 

R.  Flatland  2-25-70        9-10-71    $138,202.08  $  24,082.08 

Alamo  Square  Area-Contract 
No.  1 
Street  Lighting 

Steiny  &  Co  Inc.  4-17-70       9-21-71       34,230.38  11,460.38 

Mason  St-Sacramento  St  to  Pacific 
Street  Lighting 

Abbett  Elect.  Corp  5-6-70        12-2-71         20,947.21  4,747.21 

South  of  Market  1-A 
Street  Lighting 

Abbett  Elect.  Corp  6-10-70       8-13-71      287,152.57  70,792.57 

South  of  Market  1-B 
Street  Lighting 

Abbett  Elect.  Corp  8-5-70         6-30-71      188,916.50  46,446.50 

South  of  Market  1-C 
Street  Lighting 

Ets  Hokin  Corporation  8-26-70       9-21-71      178,018.75  35,098.75 

South  of  Market  -  Contract  #2 
Street  Lighting 

Abbett  Elect  Corporation  8-26-70        7-20-71      185,388.27  14,478.27 

Russian  Hill  Area  -  Stages 
II  and  III 

Street  Lighting 

Rosendin  Electric  Co.  11-4-70         9-21-71        75,364.72  10,294.72 

Miraloma  Park  Area 
Street  Lighting 

R.  Flatland  11-25-70      11-5-71       432,864.80  58,644.80 

Pacific  Heights  Area 
Street  Lighting 

Rosendin  Electric  Co.  1-27-71      10-31-71      188,342.98  150,002.98 
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APPENDIX  I 

BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972    E-  STREET  BEAUT IF I CAT ION 


COMPLETION      CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED        DATE  OR  %        AMOUNT  EXPENDED 

Lincoln  Way-Arguello  to  38th  Ave 
Streetlighting 

Rosendin  Electric  Co.  3-24-71        8-18-71    $  39,91^.00  $  39,91^.00 

Pine  St-Van  Ness  to  Presidio 

Davey  Tree  Surgery  3-31-71      11-18-71        27,809.00  27,809.00 

Castro  St  Divisadero  to  Market 
Sidewalk  Trees 

Marina  Florist  6-4-71       10-9-71         16,688.00  16,688.00 

Taylor  St-Bay  to  Jefferson 
Street  Side  Landscaping 
Marina  Florist  6-9-71       12-20-71       19,644.00  19,644.00 

Cayuga  Ave-Mt.  Vernon  Area 
Street  Lighting 

R.  Flatland  Co.  6-16-71      11-30-71       38,452.00  38,452.00 

Castro  St  -  Duboce  to  Market 
Street  Lighting 

Steiny  &  Co.  6-16-71      10-31-71       39,522.50  39,522.50 

Bosworth  St  Lyell  to  Elk 
Landscaping  -  Contract  #2 
Munkdale  Bros  Inc  6-11-71      11-19-71       30,972.65  30,972.65 

Dolores  St.  Market  to  Randall 
Center  Island  Landscaping 
Huettig  &  Schromra  Inc  6-16-71        2-11-72      101,705.41  101,705.41 

Sacramento  St-Fillraore  to  Divisa- 
dero 
Street  Lighting 

R.  Flatland  Co.  6-25-71      11-23-71       40,795.00  40,795.00 

Clayton  Corbett  Intersection 
Stairway  Light 

Rudolph  Electric  4-23-71        7-27-71         1,140.00  1,140.00 


Lakeside  Area  Street  Lighting 
And  Related  Work 

Steiny  &  Co  Inc  8-13-71       2-11-72       76,893.73  76,893.73 
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BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972      E  -  STREET  BEAUTIFICAT ION 


COMPLETION      CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED  DATE  OR  jo        AMOUNT  EXPENDED 

Golden  Gate  Heights 
Street  Lighting 

R.  Flatland  Co.  8-25-71  1-12-72    $    9, 147.50  $    9, 147.50 

Persia  St-Mission  to  McLaren  Park 

Marina  Florists  8-25-71  2-11-72       18,797.12  18,797.12 

North  of  Market  St  -  Contract 
No,  2-A 
Street  Lighting 

R.  Flatland  8-27-71  3-1-72  4, 716.00  4,716.00 

Webster  St  Geary  to  Grove 
Landscaping  &  Irrigation 
Lowrie  Paving  Co  Inc  9-29-71  2-28-72       74,815.65  74,815.65 

Church  St-22nd  St  to  30th  St 

Marina  Florist  9-15-71  2-23-72       15,965.15  15,965.15 

Fell  St  -  Baker  St  to  Steiner 
Street  Lighting 

Rosendin  Electric  10-1-71  5-19-72       37,079-50  37,079-50 

Bernal  Heights 
Street  Lighting 

Newberry  Elect  10-27-71  4-19-72       67,396.20  67,396.20 

Masonic  Ave  -  Geary  to  Page 
Landscaping 

Marina  Florist  2-16-72  95$  23,210.00  18,900.00 

Alamo  Square  Area-Contract 
No  2 
Street  Lighting 

Steiny  &  Co  2-23-72  80$  45,975-00  32,760.00 

Divisadero  St-California  to  Post 
Street  Lighting 

Rosendin  Electric  Co,  2-23-72  5$  21,511.00  1,170.00 


APPENDIX  I 

BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972    E  -  STREET  BEAUTIFICATION 


COMPLETION      CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED  DATE  OR  %        AMOUNT  EXPENDED 

Palou  Ave  -  Selby  to  3rd  St. 
Sidewalk  Trees 

ABM  Landscaping  Service        4-19-72  0  $  11,800.00  $  0 

Monterey  Blvd-Ridgewood  to 
Circular 

Sidewalk  Trees  &  Island 

Landscaping 

Munkdale  Bros  Inc  6-14-72  0  48,555-00  0 

Redevelopment  Area  A-2 
Contract  D 
Street  Lighting  &  Related  Work 
R.  Flatland  Co.  6-14-72  0  20,450.00  0 

Pennsylvania  Ave  Lights 
Street  Lighting 

R.  Flatland  12-29-71  3-9-72  1,9^5.00  1,9^5.00 

El  Sereno  Court 
Street  Lighting 

R.  Flatland  3-10-72  6-26-72  970.00  970.00 

South  of  Market  Area 
Street  Lighting 

Abbett  Elect.  Co.  3-10-72  7-20-72         2,9^8.00  2,9^8.00 

Pacific  Heights  Area  - 
Contract  No.  3 
Street  Lighting 

Mahoney  Electric  Co  Inc.     4-12-72  0  935.00  0 


Total  Awarded  &  Expended  During  Fiscal  Year  $483,109.85  $1,146. 19^.67 
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APPENDIX  I 

BUREAU  OP  ENGINEERING  CONTRACTS  1971-1972    P  -  RECREATION  PARK 


COMPLETION    CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED      DATE  OR  %      AMOUNT  EXPENDED 

Lake  Merced  Shoreline 
Development 
Irrigation- Landscaping 
Collishaw  Sprinkler  Co.  6-5-  70    11-13-72    $  214,173.70  46,503.70 

Various  Mini  Parks  - 
Contract  #1 
Construction 

Bidegain  Landscaping  Co.  9-11-70     8-16-71         44,290.12  5,680.12 

John  McLaren  Park  Amphitheater 
Construction 

Labrucherie  &  Assoc.  12-2-70       3-3-  72       239,795.29  89,495.29 

Golden  Gate  Park  Music  Concourse 
Fountain  Rehabilitation 
Collishaw  Sprinkler  1-15-71    11-3-  71         44,331.00  34,881.00 

Various  Mini  Parks  Contract  #2 
Construction 

Bidegain  Landscaping  1-29-71         95$  37,337.00  23,760.00 

S.F.  Zoological  Gardens 
Storyland 
Reconstruction 

Stenmark  Constr.  Co.  3-17-71    11-2-  71         48,590.00  21,230.00 

Potrero  Hill  Area  Mini  Park 
Construction 

T.M.T.  Co.  3-31-71     8-24-71         13,569.00  6,369.00 

Various  Location  Resurfacing 
Courts  &  Play  Area 
Cold  Mix  Resurfacing 
Malott  &  Peterson  Grundy  4-16-71      7-  7-71         48,691.34  5,671.34 

Various  Rec-Park  Locations 
Resurface  Walks  &  Paths 
Asphalt  Paving  Co.  4-28-71      7-  6-71         16, 782.40  2,562.40 
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APPENDIX  I 

BUREAU  OP  ENGINEERING  CONTRACTS  1971  -  1972    P- RECREATION  PARK 


COMPLETION      CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED        DATE  OR  %      AMOUNT  EXPENDED 

Puns ton  Playground 
Rehabilitate  Lighting  System 
American  Contr.  Inc.  5-21-71      10-26-71        20,342.45  20,342.45 

Various  Mini  Parks  Contract 

#  3 

Construction 

A.  &  J.  Shooter  Co.  5-  7-71      10-  7-71       63,556.00  58,156.00 

South  Park  Rehabilitation 
Construction 

J.  H.  Pitzmaurice  Inc  6-18-71      2-  18-72        71,734.00  71,734.00 

Golden  Gate  Park  Strybing 
Arboretum 
John  Muir  Nature  Trail 
Glen  E.  Gibson  Inc.  6-16-71      2-  8-72         65,391.80  65,391.80 

S.F.  Zoological  Gardens 
Tropical  Aviary 
Interior  Landscaping 
Tamal  Construction  Co.  6-23-71      12-22-71        37,324.00  37,324.00 


Howard  and  Langton 
Mini  Park 

Sibbald  Constr.  Co.  7-21-71      12-15-71        24,136.00  24,136.00 

Randolph  and  Bright  St. 
Mini- Park 

T.M.T.  Co.  9-  1-71      5-  18-72        12,568.00  12,568.00 

Lessing  and  Sears 
Mini  Park 

T.M.T.  Co.  9-15-71      1-  14-72        11,200.00  11,200.00 

Candlestick  Park  Lot 
Resurfacing 
Resurfacing 

McGuire  &  Hester  11-5-71      12-16-71        52,013.03  52,013.03 

I Various  Rec  Park  Locations 

Union  Square 
I     Reconstruction  Irrigation 
System 

Munkdale  Bros  12-3-71      6-  1-72         52,557.00  52,557.00 
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APPENDIX  I 

BUREAU  OP  ENGINEERING  CONTRACTS  1971  -  1972    P  -  RECREATION  PARK 


COMPLETION      CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARD         DATE  OR  %        AMOUNT  EXPENDED 

Golden  Gate  Park  Courts 
Repairs  Practice  Facility 
M  &  H  Construction  Co.  2-25-72  60%  3,620.00  0 

Rolph  Playground 
Rehabilitate  Lights 
Eveready  Electric  Co.  2-25-72  50$  10,809.00  0 

Portsmouth  Square  Area 
Lighting  &  Related  Work 
American  Contr  Inc  12-1-71      2-25-72  7,845.00  7,845.00 

Garfield  Square 
Mini  Park  Construction 
Sibbald  Constr  Inc  3-10-72  33,734.00  24,750.00 

Pine lake  Area  Development 
Childrens  Play  Area 
T.M.T.  Co.  6-14-72  0  6,932.00  0 

S.P.  Zoological  Gardens 
Reconstruct  Barrier 
Thomas  T.  Ward  6-14-72  0  3,582.00  0 

Palou  Ave  Mini  Park 
Improvements 

T.M.T.  Co.  6-28-72  0  7,392.00  0 


Total  Awarded  &  Expended  During  Fiscal  Year  $226,388.03  $674,170.13 


APPENDIX  I 

BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972  G-MISCELLANEOUS 


COMPLETION      CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED        DATE  ORfo  AMOUNT  EXPENDED 


4th  St.  Bridge  Reconstruction 
Meehanical-Electrical-Structural 

Abbett  Electric                       10-14-70  5-17-72  $298,542.06  $298,542.06 

Portola  Drive  At  Kensington 
Pedestrian  Overcrossing 

Holmes  &  Holmes  Clair              3-31-71  11-4-71  84,543-00  73,833.00 

Marina  Small  Craft  Harbor 
Installation  Portable  Toilets 

Nibbi  Bros.                              4-9-71  8-26-71  4,995.00  4,995.00 


Naglee  Ave.  -  Alemany  to  Cayuga 
Stairway  Reconstruction 

McGuire  &  Hester  9-15-71        2-11-72        16,187.40  16,187.40 

City  Hall 
Electric  Service  Revision 

Collins  Electric  Co.  9-15-71        12-13-71       7,598.50  7,598.50 

19th  Ave.  -  Eucalyptus  to  Winston 
Chain  Link  Fence 

Dalzell  Constr.  Co.  12-1-71        4-24-72         2, 803.50  2,803.50 

California  Palace  Legion  of  Honor 

Boiler  Conversion  2-11-72           95$           20,470.00  18,000.00 

Leaf  Lock  Machinery-  3rd  St.  Bridge 
Repairs 

Schrader  Iron  Works  9-15-71       10-13-71       2,910.82  2,910.82 

Fleishhacker  Pool  Area 
Drainage  System  Revision 

R.D.  Ramirez  Inc.  3-15-72           98$             9,274.00  8,100.00 

3rd  St.  Bridge 
Rehabilitation 

Early  Engineering  Corp.  5-19-72             0            167,000.00  0 
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APPENDIX  I 


BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972      G  -  MISCELLANEOUS 


COMPLETION  CONTRACT  AMOUNT 

DESCRIPTION  &  CONTRACTOR  AWARDED  DATE  OR  %  AMOUNT  EXPENDED 

Kennedy  Drive  Opposite  La  Playa 
Underpass  Reconstruction 
Terra  Engineers  5-19-72  0  $  55,847.00  0 

Larkin  St.  -  Bay  to  Francisco 
Retaining  Wall 

Annuzzi  Cone.  Serv.  6-14-72  0  13,300.00  0 


Total  Awarded  &  Expended  During  Fiscal  Year  $295,391.22  $432,970.28 
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APPENDIX  I 


BUREAU  OP  ENGINEERING  CONTRACTS  1971-1972  G 


-  3  SLIDES 


DESCRIPTION  &  CONTRACTOR 


COMPLETION 
AWARDED      DATE  OR  % 


CONTRACT 
AMOUNT 


AMOUNT 
EXPENDED 


Lombard  &  Kearny  St 
Drill  Exploratory  Holes 
Guy  P.  Atkinson  Co.  5-  7-71    8-25-71      $  32,167.37  $32,167.37 

Lombard  &  Kearny  St. 
Construct  Wall  &  Drainage 

Guy  F.  Atkinson  Co.  8-13-71    4-26-72       3^6,765.98  3^6,765.98 


Total  Awarded  &  Expended  During  Fiscal  Year  $3^6,765. 98  $378,933. 35 
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APPENDIX  I 

BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972    G  -  4  A.W.S.S. 


COMPLETION    CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED      DATE  OR  %      AMOUNT  EXPENDED 

A.W.S.S.  Ashbury  Tank 
Recondition  Roof 

Giampolini  Co.  9-22-71      11-30-71      6,522.00  6,522.00 

Redevelopment  Area  D-l 
A.W.S.S.  Relocation  & 
Reconstruction 

McGuire  &  Hester  5-19-72  0       160, 340.00  0 

Total  Awarded  &  Expended  During  Fiscal  Year  $166,862.00  $6,522.00 
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APPENDIX  I 

BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972 


SERVICE  ORDERS  AND 
AGREEMENTS 


DESCRIPTION  &  CONTRACTOR  AWARDED 

S.E.S.T.  Plant  Outfall  Design 

J.H.  Pomeroy  Inc  1-5-66 

R.S.S.T.  Plant 
Improvement  Design 

Consoer  Townsend  6-8-66 

S.E.S.T.  Plant 
Outfall  Modification 

J.H.  Pomeroy  5-26-67 

Market  St.  Reconstruction 
Consultants 

Ciampi  Warnecke  10-23-68 

Market  Street 
Preliminary  &  Final  Dwgs 

Ciampi-Warnecke  10-23-68 

Air  Flotation  Study 

Engineering  Science  11-13-68 

Macroscopic  Solids 
Pilot  Treatment 

Franklin  J.  Agardy  4-30-69 

Capacity  Rating-3rd  St.  Bridge 

Sverdrup  Parcel  Associates  IO-8-69 

Design  Submarine  Outfall 

Pat  Wilde  Oceanographer  10-3-69 

Design  Submarine  Outfall 

P.H.  McGuahey  IO-3-69 

Design  Submarine  Outfall 

Wheeler  S.  North  IO-3-69 

McLaren  Park  Architectural  Serv. 

Yuill-Thornton  Warner  2-14-69 

Hydraulic  Water  Quality  Model 

Water  Resources  Engr.  3-5-70 


COMPLETION  CONTRACT  AMOUNT 
DATE  OR  %        AMOUNT  EXPENDED 


$  44,650.00  $ 


I656 


25$ 


30$ 


70,208.70  12,295.75 

1,700.00  0 

100,000.00  6,993.35 

459,500.00  1,800.00 

297,500.00  78,553.^9 

2,500.00  645.00 
25,500.00 
4,500.00 
4,500.00 

4,500.00  1,427.63 


16,500.00 

224,400.00 


0 


0 


0 
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BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972      H  - 


SERVICE  ORDERS  AND 
AGREEMENTS 


COMPLETION      CONTRACT  AMOUNT 
DESCRIPTION  &  CONTRACTOR  AWARDED        DATE  OR  $        AMOUNT  EXPENDED 

Mathmetical  Hydrological  Model 
Water  Resources  Engr.  1-29-70  85$        $    4,000.00  $  0 

Plans  and  Costs-Upper  Market  St 
Whisler  Patri  4-15-70  75$  51*000.00  13,500.00 

Design  Submarine  Outfall 
John  D.  Parkhurst  4-8-70  50$  750.00  332.00 

Baker  St.  Outfall  Facility 
Engr.  Science  Inc  4-30-70  65$  19,500.00  1,451.46 

Report  &  Study 
Material  Quality 

Brown  &  Caldwell  5-8-70  90$         191,160.00  58,525.61 

Effluent  Diffuser  Study 
Brown  &  Caldwell  5-20-70         100$  4,948.20  4,948.20 

Market  Street  Tree  Purchase 
Valley  Crest  Tree  5-29-70  70$         206,448.00  20,644.80 

Evaluate  Outfall  System 
Brown  &  Caldwell  5-20-70         100$  2,097.79  2,097.79 

Hydrological  Data  Acquisition 
Control  System  Inc  6-12-70         100$  13,650.00  1,365.00 

Army  St  Circle  Subsurface  Soil 
Lee  &  Praszker  6-3-70  100$  4,927.29  3,6l8.73 

Ecological  Investigation 
Curtis  Newcombe  7-6-70  100$  4,500.00  1,050.00 

Twin  Peaks  Subway  Cost  Estimate 
DeLeuw  Cather  8-2-70  68$  10,000.00  1,701.90 

John  Muir  Trail 
Plans  &  Spec 

Ecko  Dean  &  Associates  8-19-70         100$  10,000.00  5,500.00 
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APPENDIX  I 


BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972    H  -  SERVICE  ORDERS  AND 

AGREEMENTS 


COMPLETION        CONTRACT  AMOUNT 

DESCRIPTION  &  CONTRACTOR  AWARDED  DATE  OR  $          AMOUNT  EXPENDED 

Slides  at  Various  Locations 

Hawke  Engineering  8-26-70  50$         $    4,000.00  $  2,019.44 

Mission  St.  Bart  Station  Area 
Design 

Urban  Associates  9-18-70  100$             10,000.00  2,378.35 

Cost  Determination  Treatment 
Plants 

Engr.  Science  9-3O-7O  100$               5,000.00  5,000.00 

Subsurface  Materials  Testing 

Dames  &  Moore  11-30-70  0                  3,500.00  0 

Consulting  on  Coagulants 

Dr.  Perry  McCarthy  11-6-70  0                  3,000.00  0 

Rainfall  Data  Analysis 

J.B.  Franzini  11-25-70  50$              4,500.00  0 

Design  Submarine  Outfall 

Brown  &  Caldwell  12-23-70  90$          315,000.00  99,667.87 

Salt  Water  Facility 

Pump  Repair  Service  12-30-71  100$             27,424.05  6,207.76 

Consulting  Service 
N.P.  Outfall 

Brown  &  Caldwell  2-10-71  45$           332,000.00  89,439-52 

Consulting  Service 
N.P.  Lift  Pump 

Sverdrup  Parcel  Assoc.  3-10-71  100$             54,981.80  46,964.37 

Test  Soil  Materials  Trees 

Soil  &  Plant  Lab  3-12-71  25$              1,000.00  240.00 

Consulting  &  Design 
N.P.  Macroscopic 

Metcalf  &  Eddy  5-8-70  100$            41,442.91  20,266.68 


APPENDIX  I 


BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972    H  -  SERVICE  ORDERS  AND 

AGREEMENTS 


DESCRIPTION  &  CONTRACTOR  AWARDED 

Emergency  Consulting  Service 
Pioneer  Park 
Hawke  Engr.  5-19-71 

Consulting  Service 
Pionner  Park 
Dames  &  Moore  3-12-71 

Testing  Construction  Material 
Testing  Engineers  3-19-71 

Architectural  &  Engr.  Service 
Roys  ton-Hanamoto-Beck-Abbey  3-24-71 

Ground  Water    N.P.W.P.C.  Plant 
Dames  &  Moore  4-9-71 

Estimating  Service 
Healy  Tibbitts  Constr  Co.  3-19-71 

Capp  St  Sewer  Reconstruction 
Lowrie  Paving  4-23-71 

Macroscopic  Solid  Removal 
Monterey  Mechanical  4-28-71 

Evaluate  Soil  &  Plant  Material 
Soil  &  Plant  Lab  4-30-71 

Wet  Weather  Cost  Estimate 
Albert  D.  Parker  5-26-71 

Laboratory  Service 
Brown  &  Caldwell  5-19-71 

Laboratory  Service 
Pacific  Envir.  Lab  5-7-71 

Subsurface  Material  Evaluation 
Woodward  Lundgren  6-18-71 

Evaluate  Materials 
Abbett  Hanks  12-11-70 


COMPLETION  CONTRACT  AMOUNT 

DATE  OR  gj          AMOUNT  EXPENDED 

100$         $    4,832.64  $  4,832.64 

100$               4,750.00  4,750.00 

1-14-72             756.00  756.00 

60$  49,500.00  26,097.66 

45$  17,000.00  0 

100$               4,800.00  4,800.00 

12-30-71          3,095.00  3,095.00 

8-11-71               950.00  950.00 

8-  31-71              66.00  66.00 

9-  15-71         4,775.00  2,005.00 
20$            4,900.00  1,028.00 

0                     200.00  0 

12-22-71  19,960.79  19,960.79 

15$              1,000.00  0 


1-29 


APPENDIX  I 


BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972    H  -  SERVICE  ORDERS  AND 

AGREEMENTS 


COMPLETION  CONTRACT  AMOUNT 

DESCRIPTION  &  CONTRACTOR            AWARDED  DATE  OR  $            AMOUNT  EXPENDED 

Testing  Materials 

State  Highway  Division             6-25-71  0             $    1,500.00    $  0 

Temporary  Sewer  Plugs 

Lowrie  Paving  Company               11-30-70  100$                4, 473.40  4, 473.40 

Plans  &  Spec 
Evaluate  Islais  Creek  Crossing 

Santa  Fe  Pomeroy                     6-30-71  0                  4,700.00  0 

Wet  Weather  Study 

Watermation                                8-19-70  55$                1,000.00  0 


Connect  Pine  St  Side  Sewer 
Mitchell  Plumbing  Co.  8-27-71         100$  689. 00  689. 00 

R.S.S.T.  Plant 
Install  Pumps 

Brayer  Elect.  8-25-71  100$  6,750.00  6,750.00 

Consulting  Service 
Army  Street 

Lee  &  Prazsker  8-25-71  100$  4,483.12  4,483.12 

Consulting  Service 
Pioneer  Park 

Dames  &  Moore  8-20-71  100$  3,810.30  3,810.30 

Consulting  Service 
Pioneer  Park 

Hawke  Engr  9-10-71  100$  7,496. 40         7,496. 40 

Consulting  Service 
Pioneer  Park 

Hawke  Engr.  10-20-71         100$  7,497.32  7,497.32 

Test  Construction  Materials 
Hales  Test  Lab  11-24-71  0$  1,500.00  0 

Soil  Investigation 
Yerba  Buena 

Dames  &  Moore  11-26-71  90$  16,000.00  13,636.85 
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BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972    H  -  SERVICE  ORDERS  AND 

AGREEMENTS 


DESCRIPTION  &  CONTRACTOR 

Test  Material  -  Array  St. 
State  of  Calif  Highways 

Develop  Test  Well 
J.N.  Pitcher  Co 

Consulting  Service 
Baker  Street 
Engineering  Science 

Consulting  Service 
Bishop  Ankeny  Slide 
Hawke  Engr 

Consulting  Service 
Pioneer  Park 
Hawke  Engr 

Consulting  Service 
Outfall 
Curtis  Newcombe 

Consulting  Service 
Slides 
Dames  &  Moore 

Test  &  Evaluate  Soils 
Soil  &  Plant  Lab 

Consulting  Service 
Army  Street 
Lee  &  Prazsker 

Recondition  Pumps 
Pacific  Pumping  Co. 

Maintenance  Manual  Log  Cabin 
Ranch 
Resource  Engr 

Test  Construction  Material 
Abbett  Hanks 


COMPLETION 
AWARDED  DATE  OR  % 


11-  30-71  0 

12-  3-71 


12-17-71 
12-29-71 
1-12-72 

1-  19-72 

2-  9-72 
2-16-72 

2-16-72 
2-23-72 

4-  14-72 

5-  3-72 


0 


0 

55$ 
100$ 

0 


CONTRACT  AMOUNT 
AMOUNT  EXPENDED 


2,000.00  $  0 

45oo6.oo  4,006.00 

24,800.00  0 

75.00  75.00 

8,406.07  8,406.07 

15,000.00  0 

4,000.00  0 

1,000.00  0 

4,500.00  2,564.72 

731.00  731.00 

4,700.00  0 

2,000.00  0 
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APPENDIX  I 

BUREAU  OF  ENGINEERING  CONTRACTS  1971-1972     H  - 


SERVICE  ORDERS  AND 
AGREEMENTS 


COMPLETION  CONTRACT  AMOUNT 

DESCRIPTION  &  CONTRACTOR  AWARDED        DATE  OR  jo  AMOUNT  EXPENDED 

El  Camino  Del  Mar  Slope  Indicator 
Repair 

Shannon  &  Wilson  5-3-72               0  $        400.00  0 

El  Camino  Del  Mar 
Analyze  Slope  Data 

Shannon  &  Wilson  5-3-72               0  4,900.00  0 

North  Point  Water  Pollution 
Control  Plant 
Pump  Repairs 

Becker  Mach.  5-10-72             0  10,000.00  0 

Market  St  Construction 
Inspection 

Ciampi  Warnecke  6-26-72             0  130,000.00  0 


APPENDIX  I 

BUREAU  OP  ENGINEERING  CONTRACTS  1971-1972     -    B.A.R.T.  SERVICE  ORDERS 


COMPLETION    CONTRACT  AMOUNT 

DESCRIPTION  &  CONTRACTOR  AWARDED  DATE  OR  $      AMOUNT  EXPENDED 

Powell  St.  Station  8-12-70  100$  72,932.00  72,932.00 

16th  &  24th  St.  Stations  11-20-70  100$  14,278.00  14,278.00 

Civic  Center  Station  11-17-70  100$  2,300.00  2,300.00 

Powell  St.  Station  1-26-71  0$  6,340.00  0 

Mission  St.  Station  9-15-71  100$  138.00  138.00 

Embarcadero  Station 

Relocate  Facilities  12-15-71  0$  98,292.00  0 

Embarcadero  Station 

Relocate  Facilities  2-23-72  0$  17,909.00  0 

Van  Ness  Station 

Relocate  Facilities  3-  1-72  0$  8,945.00  0 

Powell  St.  Station 

Relocate  Facilities  4-  5-72  0$  1,516.32  0 

Van  Ness  Station 

Relocate  Facilities  4-  5-72  0$  11,478.00  0 


Total  Awarded  &  Expended  During  Fiscal  Year         $403,022.53  $711,242.97 
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BUREAU  OF  ARCHITECTURE 
CURRENT  CONTRACT  DATA  SUMMARY 

Showing  All   Contract  Work  Awarded  or  Under  Construction 
July  1 ,   1971   "  June  30,  1972 

I     Contracts  Awarded  During  Fiscal   Year  1971 "1972 

Contracts          Awarded  Aggregate  Amount  Expended 

Table        Type  of  Construction                 No.                        Value  Fiscal   Year  1 971 -1 972 

A-l            New  School   Construction             3                 $2,342,033  $  859,887 

A-2           Misc.  Alterations  -                  45                  1,820,758  853 , 242 
School s 

A-3           Acoustical  Work                          1                         2,043  0 

A-4           Roofing  Jobs                              14                     344,028  332,678 

A-6           Int.  &  Ext.   Painting                  5                       57,762  14,376 

A-7           Yard  Paving                                 3                       41,753  4,247 

B-l            Fire  Dept.   -  New  Const.             1                      313,877  68,538 

C-l            S.F.  General  Hospital                 8                       59,930  1,375 

C-2           Laguna  Honda  Hospital                 1                        15,772  0 

C-3            Heal th  Center  Bui  1 di ngs              2                          2,263  1,221 

F              Civic  Center                               5                       19,538  16, 102 

G              Hall  of  Justice                          2                       13,668  8,239 

H              Miscellaneous                              7                       84,901  17,264 

Sub  Totals           97                $5,118,326  $2,177,169 


II     Other  Contracts  Under  Construction  During  Fiscal   Year  1 971  - 1 972 

Contracts     Awarded  Aggregate  Amount  Expended 
Table        Type  of  Construction                      No.                   Value                   Fiscal   Year  1971-1972 

$10,076,568  $  6,500,647 

678,679  513,839 

36,415  36,415 

19,460  19,460 

13,128  13,128 

43,718  43,718 

0  0 

34,147,319  5,641,767 

1,582,638  182,266 

17,711  17,711 

6,341  2,126 

14,081,443  7,757,594 

$60,703,420  $20,728,671 


A 

-1 

New  School  Construction 

4 

A 

■2 

Mi  sc .  Al terations  - 

24 

School s 

A 

-3 

Acoustical  Work 

4 

A 

-4 

Roofing  Jobs 

1 

A 

-6 

Int.  5-  Ext.  Painting 

3 

A 

-7 

Yard  Paving 

1 

B 

-1 

Fire  Dept.   -  New  Const. 

0 

C 

-1 

S.F.   General  Hospital 

4 

C 

-3 

Health  Center  Buildings 

1 

F 

Civic  Center 

5 

G 

Hal  1  of  Justice 

1 

H 

Mi  seel  1 aneous 

1 1 

All  Contracts  Awarded  or  Under  Construction  Fiscal  Year  1971 "1972 
(  Total  of  I   and  I  I  ) 


$12,418,601 
2,499,^37 


Table 

Type  of  Construction 

No 

A 

1 

New  School  Construction 

7 

A 

2 

Mi  sc .  Al terat  ions  - 

69 

School s 

A 

3 

Acoustical  Work 

5 

A 

4 

Roofing  Jobs 

15 

A 

6 

1 nt.  &  Ext.  Painting 

8 

A 

7 

Yard  Paving 

4 

F  i  re  Department 

1 

New  Construction 

C 

1 

S.F.   General  Hospital 

1  2 

C 

2 

Laguna  Honda  Hospital 

1 

c 

3 

Health  Center  Buildings 

3 

F 

Civic  Center 

10 

G 

Hal  1  of  Just  ice 

3 

H 

Mi  seel  1 aneous 

18 

Total s 

156 

38,458 
363,488 
70, 890 
85,471 
313,877 

34,207,249 
15,772 
1 ,584,901 
37,249 
20,009 

14,166,344 


$65,821 ,746 


Amount  Expended 
Fiscal   Year  1971 "1972 

$  7,360,534 
1  ,367,081 

36,415 
352,138 
27,504 
47.965 
68,538 

5, 643, 1 42 

0 

1 83,487 
33,813 
10,365 
7, 774,858 


$22,905,840 


On  the  following  pages  appear  separate  tables  of  current  contracts  for  each  of  the  types  of 
construction  listed  above.     The  Source  of  the  funds  used  to  finance  each  project  is  indicated 
in  the  tables  according  to  the  following: 


ABBREVIATION 


DES I  GNAT  ION 

General 

District 

Chi  1  dren 1 s  Center 
Pr i  vate 
1964  School 

Fire  Department  Bond 

School  District  Fund 
Special  Reserve 

Field  Act 

S.F.  Stadium, Inc. 
S.F.  Col  1 ege  Dist. 
S.F.  Medical  Center 


LEGEND 

DESCRI PTI0N  OF  FUND 

General   Fund  City  and  County 

Funds  of  S.F.   Unified  School  District 

S.F.   Unified  School    District  -  Special  Fund 

Private  Donation 

S.F.   Unified  School   District  Bond  Issue 
voted  November  3,    1964,    in  amount  of 
$31 ,464,500 

Fire  Department  Bond  Issue  Voted 
November  3,    1964,    in  amount  of  $4,890,000 


S.F.   Unified  School  District 
Special    Emergency  Fund 

San  Francisco  Stadium,  Inc. 

San  Francisco  Community  College  District 

S.F.  Medical   Center  Bond  Issue,  voted  in 
November  1965,    in  the  amount  of  $33,670,000 


0-2 


CURRENT  CONTRACT  DATA  1971 "1972 


Completed      Contract  Amount 
Description  S-  Contractor  Awarded  Date  or  %        Amount  Expended 

A-l     NEW  SCHOOL  CONSTRUCTION 

Grattan  El  em.  School  (3150) 
Gen.  Construction 

Ralph  Larsen  &  Son,   Inc.  1-14-70  8-27-71  $1,278,158        $  220,141 

City  Col  lege  of  S.F.  (3255) 
Creative  Arts  Bldg.  Ext. 

Engstrum  &  Nourse  10-9"70  3"2"72  1,567,499  911,593 

Diamond  Heights  High  School 
Gen.  Construction  ( 3 1 60 - R ) 

Cahill  Const.  Co.  3 "1 0~71  89%  7,030,000  5,190,284 

Laguna-Gol den  Gate  Children's 
Center  (3357) 
New  Children's  Center 

Nibbi  Bros.  6-25-71  98%  200,911  178,629 

Argonne  School   Site  (3380) 
Const.   Portable  Bldgs. 

Nibbi  Bros.  9-24-71  5"9"72  256,876  256,876 

Bayview  School    (Charles  R.  Drew) 
Gen.  Construction  (3343) 

S.  J.  Amoroso  Const.  Co.  11-19"71  23%  2,015,642  603,011 

Treasure  Island  School  (3457) 
Unit  III,   Kindergarten  Bldg. 

Madsen  Const.  Co.  6-21-72  0  69,515  0 

Total   Aggregate  Value  and  Amount  Expended  $12,418,601  $7,360,534 


A-2     Ml  SC.  ALTERATIONS 

Everett  Jr.  High  School  (3182) 
Annex     Rental  of  Prefab. 
Portable  Bldgs. 

Designed  Facilities  Corp.  3 ~1 1 "70 

Guadalupe  School  (3185) 
Struc.  Stiffening  & 
Repair  of  Fire  Damage 
Carl   F.  Hartmen  Const.  Co.  7"1 "70 

George  Washington  High  School  (3219) 
Remodel   to  Pre_Technol ogy 
Lab  -  Shop  No.  6 

Monty  W.  Connery  7"24-70 


S.F.  Community  College  (3197) 
Elec.  Utility  Alterations 
Decker  Elec.  Co. 

Roosevelt  Jr.  High  School  (3274) 
460  Arguel lo  Bl vd. 
Monty  W.  Connery 

Portola  Jr.  High  School  (3314) 
Electrical  Convenience 
Outl ets 

Rifkin  Electric  Co.  ,  Inc. 


George  Washington  High  School  (3315) 
Stageboard  Replacement 

Electrical  Const.  &  Sales  Corp.  3 ~  1  7 ~ 7 1 


8-19-71 


10-14-70  4-27-71 


3-17-71 


0,580 


63,892 


65,688 


$  53,805 


2,708 


19,866 


1 ,563 


19,866 


Fund 

District 

1964  Bond 

1964  Bond 

Ch i 1 dren  '  s 
Centers 

Field  Act 

1964  Bond 

Special  Fund 


District 
District 

District 

S.F.  Col  1 ege 
District 

Di  strict 

District 
District 


CURRENT  CONTRACT  DATA  1971 "1972 


Description  S-  Contractor  Awarded 

A-2     MISC.  ALTERATIONS  (continued) 

Argonne  School     (331 2) 
Electrical  Convenience 
outl ets 

Rifkin  Electric  Co.   Inc.  3 " 5 ~ 7 1 

Edison  School  &  Yerba  Buena  (3327) 
School   -  Wi  re  Mesh  Encl . 
Wm.  Mcl ntosh  &  Son  4-21 "71 

Junipero  Serra  Children's  Center 
Storage  Sheds  (3325) 

Monty  W.  Connery  4-21-7 

City  Col  lege  of  S.F.  (3335) 
Replacement  of  Campus 
Light  Fixtures 

Cresci   Electric  5~  1  9~7 1 


Ma 


-ina  Jr.  High  School  (3337) 
Kitchen  Ventilation  Work 
Madsen  Const.  Co. 


Various  Children's  Centers  (3339) 
New  Ranges  and  Base  Cabinets 
El  be  Const.  Co. 

Sarah  B.  Cooper  Children's  Center 
Toilet  Alterations  (3338) 
A  &  P  Construction  Inc. 

Various  Children's  Centers  (3336) 
Kitchen  Renovation 
El  be  Cons  t .  Co . 


5-26-71 


6-9-71 


Potrero  Terrace  Children's  Center 
Kitchen  Storage  Ext.  (3334) 
Boscon  Const.    Inc.  6"9-71 

Page-Broderick  Children's  Center 
Kitchen  Storage  Ext.  (3333) 
Boscon  Const.   Inc.  6 ~9 - 7 1 

Francis  Scott  Key  Annex  (3309) 
New  Bu  i 1 d  i  ngs 
Handicapped  Center 

Nibbi   Bros.  6"9"71 

Frank  McCoppin  &  Sutro  (3360) 
Children's  Centers 
New  Lighting  Fixtures 

McClure  Electric   Inc.  6"25"71 

Argonne  Children's  Center  (3332-R) 
Kitchen  Storage  Ext. 

El  be  Const.  Co.  6- 25 ~7 1 

Edison,  Page-Broderick  (3351) 
Argonne  Children's  Centers 
Yard  Drainage  Systems 

Terra  Engineers  &  Constructors  6"25-71 

Francis  Scott  Key  Annex  (3352) 
Children's  Center 
Ki  tchen  Al terat  ions 

El  be  Const.  Co.  6"25"71 

Cogswell   Pol ytechnical  College 
Relocation  of  Portables  (3358 
Nibbi   Bros  6-30~71 

Various  Children's  Centers  (3345"R) 
Installation  of  Dishwashers 
A  &  P  Const.   Inc.  6-30-71 


Completed  Contract  Amount 
Date  or  %        Amount  Expended 


0  $        2,280        $  0 

8-15-71  833  833 


-19-71 


-19-71 


97% 


2-16-72 


1 -28-72 


2,570 


7,748 


1 1 ,932 


12,  125 


2,570 


14,943 


7,748 


1  ,236 


12,750 


124,867  124,867 


35,613 


14,966 


35,613 


Ch  i 1 dren ' s 
Centers 


Ch  i 1 dren ' s 
Centers 


CURRENT  CONTRACT  DATA  1971 "1972 


Description  &  Contractor  Awarded 

A-2    MISC.  ALTERATIONS  (continued) 

Woodrow  Wilson  High  School  (3370-R) 
Installation  of  Porcelain 
Enamel   Panels  -  Auditorium  7 ~ 2 1 "71 

Everett  Jr.  High  School  (3371) 
Alterations  to  Rooms 
19,   21 ,   23  and  25 

Wilner  Const.  Co.  7"21 "71 

City  College  Adult  School  (3355) 
Alteration  to  Exist  Office 
Bldg.,  33  Gough  St. 

Wm.  Mcintosh  &  Son  8-6-71 

Relocation  Portable  Bldgs.  (3378) 
To  Argonne  School  Site 
Nibbi   Bros.  8~  1  3 ~ 71 

Temp.  Toilet  Facilities  (3379) 
Argonne  School  Site 
Monty  W.  Connery 


8-13-71 


Relocation  of  Portable  Bldgs.  (3387) 
To  Polytechnic  High  School 
Wm.  Mcintosh  &  Son  8-20-71 

Brick  Chimney  Removed  At  (3393) 
Various  Schools 

Wm.  Mcintosh  &  Son  8-27*71 

New  Carpet  Installation  At  (3395) 
Madison  School  Auditorium 
and  Stage 

James  A.  Smith  Co.  9- 1 -71 


Completed  Contract  Amount 
Date  or  %        Amount  Expended 


10-4-71  $        1,247        $  1,247 


11-29-71         $      20,387         $  21,021 


99% 


9-29-71 


99,634 


5,975 


232,493 


99,634 


13,988 


S.F.  Comm. 
Col  1 ege 


9-8-71 


-24-71 


9-24-71 


9-24-71 


Various  Schools  (3397) 
Addition  of  Structural 
Posts 

Wm.  Mcl ntosh  &  Son 

Gal i 1 eo  High  School  (3405) 
(Ft.  Mason  Campus) 
Wire  Mesh  Fence  Work 
U.  S.   Steel  Corp. 

Mission  High  School  (3388) 
Alter,   to  Var.  Classrooms 
S.P.V.  Const.  Inc. 

Polytechnic  High  School  (3402) 
Covered  Wal kways 
A  &  P  Const.   I nc. 

Sir  Francis  Drake  Annex  (3398-R) 
Fire  Damage  Repairs 
Leon  Carl  en 

Mission  High  School  (3400-R) 

Relocation  of  Portable  Bldgs. 
Technical    Enterprises  Inc. 

Various  Schools  (3412) 

Relocation  of  Portable  Bldgs. 

A.Lincoln  &  Balboa  High  Schools 

H.   E.   Rahlmann  Co.  11 "24-71 

City  Col  1 ege  of  S.F.  (3410) 
Lighting  of  North  Reservoir 
Parking  Area,   50  Phelan  Ave. 
Rosedin  Electric  Inc.  1  1  - 1  9 ~ 7 1 


1 2-28-71 

12-6-71 
3-28-72 
12-16-71 
11-3-71  3-24-72 
11-10-71  1-14-72 


3-30-72 


26,433  26,433 


31 ,786 


1  ,434 
31  ,786 
36,940 

5,400 


18,369  18,369 


14  444  14,444 


S.F.  Comm. 
Col  1 ege 


CURRENT  CONTRACT  DATA  1971 "1972 


Description  &  Contractor  Awarded 

A-2    MISC.  ALTERATIONS  (continued) 

Madison  School       (3421 ) 
New  Boiler  Room  Bldg. 

Madsen  Construction  Co.  11-17~71 


Relocation  of  Portable     (3^+23 ) 
Classroom  Bldgs.  to 
Madison  School 
H.   E.   Rahlmann  Co. 

Relocation  of  Portable  Bldgs. 
to  Madison  School 
A  &  P  Const.  Co. 

Conversion  of  Portable  Bldgs. 
Into  Dental  Labs 
C  i  ty  Col  1 ege  of  S .  F . 
Madsen  Const.  Co. 

Aptos  Jr.  High  School  (3429) 
Conversion  ofBoilers 
to  Gas  Firing 
R.   D.  Mi  ners   I  nc . 

Daniel  Webster  School  (3433) 
Asphal t  Pavi  ng  & 
Metal   Rai 1 i  ng 
Anza  Engineering  Corp. 


1 2-3-71 
(341  1  -R) 

12-3-71 
(3376) 

1 2-15-71 


-29-71  8,395 

99%  $  156,576 

2-72  29,867 


30% 


A.  Lincoln  &  Balboa  High  Schools 
Remodel  of  Portable  (3427) 
Bu  i 1 d  i  ngs 

Trans  Bay  Development  Co.  2~ 2 - 7 2  60% 

Balboa  High  School  (3432) 
Brick  Chimney  Removal 

A  &  P  Construction,    Inc.  2"4"72  5"2"72 

Fairmount  School  (3406-R) 
Drive  Gate  &  Dropped  Curb 

A  &  P  Const.,    Inc.  2"4"72  3"27"72 

Polytechnic  High  School  (3417) 
Covered  Passageway  Lighting 

American  Contracting  Inc.  2"4"72  8~3  ~72 

Madison  School  (3425) 

New  Carpet  Installation 

B.   T.  Mancini  Co.,    Inc.  2-16-72  5"1 5~72 

Mission  High  School     (3431 ) 
Remodeling  Portable  Bldgs. 

A  &  P  Construction  Inc.  3_8"72  99% 

Everett  Jr.  High  School  (3436) 
Conversion  of  Boilers 

Comely  Company  3"8"72  0 

Argonne  School  (3444) 
Landscapi  ng 

T  M  T  Company  3"22"72  50% 

City  College  of  S.F.  (3449) 
Boi 1 er  Convers  ion 
Men  1 s  Gym 

Pribuss  Engineering   Inc.  3"22"72  7"17"72 

George  Washington  High  School  (3440) 
New  Wall   Openings  in 
Temp.  Classroom  Bldgs. 

S.  Chr.  Jorgensen  4"5"72  7-11-72 


52,942 


4,778 


1  ,875 
875 
4,990 


1 5,490 


14,998 


847 


Amount 
Expended 


8,395 

$  137,699 
29,867 

1 4, 294 

13,830 

4,778 

5,449 
1  ,875 
875 
4,990 
5,134 
27,981 


1 4,998 


847 


S.F.  Comm. 
Col  1 ege 


S.F.  Comm. 
Col  1 ege 
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CURRENT  CONTRACT  DATA  1971 "1972 


Description  £•  Contractor  Awarded 

A-2    MISC.  ALTERATIONS  (continued) 

George  Washington  High  School  (3445) 
New  Lighting  Fixtures 
Wood  Shop 
Amelco  Electric 


Compl eted 
Date  or  % 


Polytechnic  High  School  (3450) 
Boiler  Burner  Conversion 
R.   D.  Miners,  Inc. 

Madison  School  (3454) 
Landscapi  ng 
T  M  T  Company 

Presidio  Jr.  High  School  (3456) 
Conversion  of  Boilers 
Comely  Company 

Portola  Jr.  High  School  (3452) 
Fi  re  Damage  Repai  r 
M  &  H  Construction  Co. 

City  Col  1 ege  of  S.F.     (3451 ) 

Garden  Equipment  Storage  Bldg. 
A  &  P  Construction  Co. 

George  Washington  High  School 
Conversion  of  Boilers  (3461) 
Comely  Company 

Marina  Jr.  High  School  (3464) 
Conversion  of  Boilers 
Ocean  Shore  Iron  Works,  Inc. 

Grattan  School  (3476) 
Const,  of  Storage  Shed 
and  Sandbox 
Madsen  Const.  Co. 


4-5-72 


4-1 2-72 


2,348 


16,850 


21  ,057 


8,594 


Amount 
Expended 


2,  210 


2,394 
3,450 


Kate  Kennedy  School  (3474) 
Replacement  of  damaged 
corridor  flooring. 
S.  Chr.  Jorgensen 


6-21 -72 


Everett  Jr.  High  School  (3459) 

New  Library  &  Misc.  Alterations 

Monty  W.  Connery  6-21 ~72 

Madison  School     (3481 ) 
New  Openings  Bet. 
Portabl  e  Bui  1  dings 

H.   E.  Rahlmann  Co.  6"30"72 

Paul  Revere  School  Annex  (3437) 
Reconst.  Work  Phase  II 
De  Narde  Const.  Co.  6"30"72 


24,397 


6,232 


Field  Act 


Total  Aggregate  Value  and  Amount  Expended 


$2,499,437  $1,367,081 


CURREN I   CUNIRACI    DA  I A  iy/l"iy/2 


Description  &  Contractor  Awarded 

A-3     ACOUSTICAL  WORK 

Frank  McCoppin  &  Sutro  (3320) 
Children's  Centers 
Acoustical  Ceilings 

Pritchard  &  Stone,    Inc.  3 - 26~7 1 

Sarah  B.  Cooper  School  (3350) 
Installation  of  Acoustical 
Ceiling  &  Light  Fixtures 
McClure  Electric  Inc.  6"9"71 

Various  Children's  Centers  (3344) 
Rewi  ring,   Lighting  & 
Acoustical  Work 

Decker  Electric  Co.  6~9" 7 1 

Francis  Scott  Key  School  Annex 
Rewiring,  Lighting  &  (3348) 
Acoustical  Work 

McClure  Electric  Inc.  6-9- 7 1 

Various  Children's  Centers  (3484) 
Acoustical   Tile  -  Sunnydale 
Annex  &  Candlestick  Cove 
Raycon  Acoustics  6-21-72 


9-26-71 


13,930 


14,193 


Amo  u  n  t 
Expended 


2,013 


13,930 


14,193 


Chi  1 dren ' s 
Centers 


Total   Aggregate  Value  and  Amount  Expended 


38,458 


36,415 


Completed      Contract  Amount 
Description  £•  Contractor  Awarded  Date  or  %        Amount  Expended 

A-4     ROOFING  JOBS 

Francisco  Jr.  High  School 
Reroofing  (3275) 

Bender  Roofing  Inc.  10-14-70        8-1 9~ 7 1  $      19,460        $  19,460 

Roof  Tile  Removal   &  Re  roof 
Var.   Elem.  Schools     (3381  ) 

Western  Roofing  Service  8-4-71  1 1 ~ 9 ~ 7 1  28,166  28,166 

Roof  Tile  Removal   &  Reroof 
Var.   Elem.  Schools  (3382) 

Robt.  F.  Smith  Co.  8~  1  1  - 7 1  9" 1 0 - 7 1  36,500  36,500 

Reroofing  Sanchez  School  (3372) 
325  Sanchez  St. 

Sunset  Roofing  &  Siding  Co.        8-13"71  9"30-71  2,800  2,800 

Roof  Tile  Removal  &  Reroof 
Gal i 1 eo  High  School  (3383) 

Bender  Roofing  Inc.  8-18-71  9"22"71  22,523  22,523 

Roof  Tile  Removal   &  Reroof 
Mission  High  School  (3385) 

Western  Roofing  Service  8-20-71  11-9-71  20,423  20,423 

Roof  Tile  Removal  &  Reroof 
Var.  Schools  (3392) 

Western  Roofing  Service  9 - 1  - 7 1  5 ~  1  1  ~ 7 2  43,640  43,640 

Roof  Tile  Removal  £■  Reroof 
Edison  School  (3394) 

Sunset  Roofing  &  Siding  Co.        9" 1 7"71  1 0 "3 1 "71  26,900  26,900 

Roof  Tile  Removal  &  Reroof 

Commodore  Sloat  School  (3399) 

Wm.  J.  Anderson  Roof  Co.  9~1 5"71  1 1  - 1 7 - 7 1  19,800  19,800 


CURRENT  CONTRACT  DATA  1971 "1972 


Completed      Contract  Amount 
Description  &  Contractor  Awarded  Date  of  %        Amount  Expended  Fund 

A"4    ROOFING  JOBS  (continued) 

Roof  Tile  Removal  &  Re  roof 
West  Portal  School  (3407) 

Western  Roofing  Service  10-22-71         12-23"71         $      30,777        $      30,777  Field  Act 

Roof  Tile  Removal   &  Re roof  (3419) 
Portola  Jr.  High  School 

Al.ta  Roofing  Co.  11-17"71         1-24-72  20,835  20,835  Field  Act 

Roof  Tile  Removal  &  Reroof 

Aptos  Jr.  High  School  (3422) 

Wm.  J.  Anderson  Roofing  Co.        12-1-71  6"26"72  28,792  28,792  Field  Act 

Roof  Tile  Removal  &  Reroof 
Parkside  School  (3404) 

Bender  Roofing  Inc.  10-13-71         1-2-31  "71  24,881  24,881  Field  Act 

Roof  Tile  Removal   &  Reroof 
Guadalupe,   Sanchez  (3403) 
&  Yerba  Buena  Schools 

Bender  Roofing  Inc.  9"29"71  10-28-71  26,641  26,641  Field  Act 

Horace  Mann  Jr.  High  School  (3428) 
Roof  Tile  Removal  & 
Reroof  i  ng 

Wm.  J.  Anderson  Roofing  5"26~72  0  11,350  0  Field  Act 

Total  Aggregate  Value  and  Amount  Expended  $    363,^88        $  352,138 


Description  &  Contractor  Awarded 

A-6  PAINTING 

Board  of  Education  (3311) 
Bldg.  B  -  Painting 

Nathan  Bloom  3_5-71 

Francis  Scott  Key  Annex  (3349) 
Interior  Painting 

Gil's  Painting  Service  6-9-7I 

Francis  Scott  Key  Annex  (3361) 
Partial    Int.  &  Ext.  Painting 
J.  Wm.  Sorensen,   Inc.  6-9"71 

Alemany  Adult  School  (3365) 
Interior  Painting 

Cal -Western  Paint  Co.  Inc.  7-2~71 

Interior  Painting  of  Metal  Shop 
Portola  Jr.  High  School  (3401) 
Nathan  Bloom  Painting  9-24"71 

Potrero  Terrace  Children's  Center 
Int.   Painting  &  Misc.  Work 
Wm.  Mcintosh  &  Son        (3439)  5-10-72 


Gough-Page  Children's  Center 
Int.  Painting  S-  Misc.  Work 
Wm.  Mcintosh  &  Son  (3438) 

Various  Schools  (3478) 
Kitchen  Painting 
R.   P.   Paol  i 


5-10-72 


6-21 -72 


Compl eted 
Date  or  % 


5-29-71 


-1-71 


Cont  ract 
Amount 


5,674 


4,700 


1,976 


12,843 


Amount 
Expended 


5,674 


1 ,976 


CURRENT  CONTRACT  DATA  1971 "1972 


Description  &  Contractor 

A-7     YARD  PAVING 

Potrero  Terrace  and  (3356) 
Gough-Page  Children's 
Centers 

Tamal  Construction  Co. 

Resurfacing  Yards  (3377) 

George  Washington  High  School 
Malott  &  Peterson-Grundy 


13-71 


Various  Schools,   Series  III 

Resurfacing  Yard  Paving  (3471) 
and  Game  Lines 

Malott  &  Peterson-Grundy  6-21-72 

Various  Schools,  Series   I  (3469) 
Resurfacing  Yard  Paving 
and  Painting  Game  Lines 
Malott  &  Peterson-Grundy  6-21-72 


Total  Aggregate  Value  and  Amount  Expended 


Completed  Contract  Amount 
Date  or  %        Amount  Expended 


12-14-71  $  43,718  $  43,718 
9-15-71  4,247  4,247 


18,786 


18,720  0 
$      85,471        $  47,965 


Description  &  Contractor  Awarded 

B-l     FIRE  DEPARTMENT,   NEW  CONSTRUCTION 

General  Construction  (3363) 
Fire  Engine  Co.   No.  36 

Dunn  &  Gaul ke  Const.  Co.  1 2 -  1 5 ~ 7 1 

Total  Aggregate  Value  and  Amount  Expended 


26% 


$  313,877 
$  313,877 


Amoun  t 
Expended 


8,538 
8,538 


Dept . 


SI- 10 


CURRENT  CONTRACT  DATA  1971 "1972 


Description  S-  Contractor 

C-l     SAN  FRANCISCO  HOSPITAL 

S.F.  Medical  Center  (3100) 
Service  Building 
De  Narde  Const.  Co. 

S.F.  General  Hospital    (3321 ) 
Temp.   Relocation  of 
Chemistry-Toxicology  Lab 
Old  Pathology  Bldg.  2 
Monty  W.  Connery 

S.F.  General  Hospital  (3329) 
Temp.  Relocation 
Maintenance  Shops 
Wm.  Mcintosh  &  Son 

S.F.  Medical  Center  (3300-R) 
Hospital  Building 
The  Wm.  Simpson  Const.  Co. 

S.F.  General  Hospital  (3465) 
Main  Kitchen  Fire  Protection 
Emergency  Work 

Allan  Automatic  Sprinkler  Corp. 

S.F.  General  Hospital  (3473) 
Additional  Lavatories 
Florence  Woodcraft  Co. 

S.F.  General  Hospital  (3477) 

Microbiology  Lab  -  Air 
Cond  i  t  ion  i  ng 

Valley  Sheet  Metal  Co.,  Inc. 

S.F.  General  Hospital  (3482) 
Fire  Doors,  Bldgs.  20  £■  30 
Emergency  work 
A  &  P  Construction  I nc. 


11-5-69 


6-9-71 


S.F.  General  Hospital  (3475"R) 
Laundry  Chute  System,  Fire 
Protection  -  Emergency 
Apex  Sheetmetal  Works 

S.F.  General  Hospital  (3480-R) 
Padding  of  Holding  Room  109 
Monty  W.  Connery 

S.F.  General  Hospital  (3488) 
Fire  Protection,  Bldg.  100 
Madsen  Construction  Co. 

S.F.   General  Hospital  (3489) 
L  i  ght  i  ng,  Ward  41 
Fagan  Electric  Co. 


5-31 "72 


6-9-72 


6-30-72 


Completed  Contract  Amount 
Date  or  %        Amount  Expended 


99%  $5,324,503        $  166,385 


10-26-71 


4-28-72  6-28-72 


30,314  30,314 


11-12-71  22,702  22,702 

24%  28,769,800  5,422,366 


1,375  1,375 


4,900 


5,850 


9,697 


Total  Aggregate  Value  and  Amount  Expended 


6,586  0 
$34,207,249  $5,6^3,142 


Description  &  Contractor 

C-2     LAGUNA  HONDA  HOSPITAL 

Laguna  Honda  Hospital  (  3368) 
Install  of  Laundry  Equip. 
Dalzell  Corp.  12-8-71 

Total  Aggregate  Value  and  Amount  Expended 


CURRENT  CONTRACT  DATA  1971 "1972 

Completed  Contract 
Awarded  Date  or  %  Amount 


15,772 
1 5,772 


Amo  u  n  t 
Expended 


Description  &  Contractor  Awarded 

C-3     HEALTH  CENTER  BUILDINGS 

Heal th  Center  No.  4  (2939) 
Chinatown-North  Beach 
General  Construction 

Northwest  Const.  Co.  8-2"68 

Addn.   to  Communication  System 
Health  Center  No.   4  (3324-R) 
Chinatown-North  Beach 
Decker  Electric  Co.,    Inc.  9"W1 

District  Health  Center  No.  4 
Ext.  Electric  Sign  (3460) 
Brumfield  Elec.   Sign  Co.  5"26"72 

Total   Aggregate  Value  and  Amount  Expended 


Completed  Contract 
Date  or  %  Amount 


1  ,042 
$1 ,584,901 


Amount 
Expended 


12-12-71        $1,582,638        $  182,266 


1  ,221 


$  183,487 


Description  &  Contractor  Awarded 

F  -  CIVIC  CENTER 

War  Memorial  Opera  House  (3284) 
Spare  Panel  for  Main  Curtain 
B.   F.   Shearer  Co.  of  Calif.  11-18-70 

War  Memorial  Opera  House  (3316) 
Reroping  of  Backstage  Drops 
Wm.  Mcl ntosh  &  Son  3"3"71 

War  Memorial  Opera  House  (3322) 
Backstage  Rehab. 

John  Dixon  4~7~71 

War  Memorial  Opera  House  (3359) 
Backstage  Rehab.   -  Phase  VI 
Mayer  Elec.  Co.  6_4-71 

War  Memorial   Opera  House  (3369) 
Backstage  Rehab  -  Phase  VI  I 
Ravano  Construction  Co.  6- 23 ~7 1 

War  Memorial  Court  (3384-R2) 
Painting  of   I ron  Work 
Bet.  Opera  House  &  Vets  Bldg. 
Beck  Bros.  10-27"71 

City  Hall    -  Security  Features 
for  Treasurer's  Office  (3390) 
Wm.  Mcl ntosh  &  Son  11 -1 2"71 

Various  Superior  Court  Rooms  (3391) 
Protective  Railings 
4th  Floor,  City  Hal  1 

A  &  P  Construction  Inc.  9"24-71 


Completed  Contract 
Date  or  %  Amount 


Amoun  t 
Expended 


7-30-71  $        1,920        $  1,920 


5,41  1 


1  ,330 


4,650 


3,117 


11-12 


Description  £■  Contractor 

F  -  CIVIC  CENTER  (continued) 

City  Hall  -  Tax  Collector's 
Office  New  Floor  (337*0 
Cover  i  ng 

West  Coast  Linoleum  &  Carpet  Co.  6-16-72 

City  Hall   -  Tax  Collector's 
Office  -  Partition  (3485) 
Work,   Room  107 

API   Specialty  Const.  Co.  6~30"72 


CURRENT  CONTRACT  DATA  1 971  - 

Compl eted      Cont  r 
Awarded  Date  or  %  Amou 


8-3-72 


Amo  u  n  t 
Expended 


$  2,403 


3,436 


Total  Aggregate  Value  and  Amount  Expended 


37,249        $  33,813 


Description  &  Contractor  Awarded 

G  -  HALL  OF  JUSTICE 

Hal  1  of  Justice  Phase  I  I    (331 7) 
Window  &  Door  Protection 
Monty  W.  Connery  3 ~ 1 0 - 7 1 

Hall  of  Justice  (3426) 
Acoustical  &  Misc.  Work 
Muni  Court,   Dept.  19 

Monty  W.  Connery  1 2 - 1 5 - 7 1 

Hal  1  of  Justice  (3434) 
Alterations  to  Dept.  18 
Muni  Court,   Room  306 

Monty  W.  Connery  3 ~ 1 7 ~ 72 

Total  Aggregate  Value  and  Amount  Expended 


Completed  Contract 
Date  or  %  Amount 


10-8-71  $  6,341 


50%  9,871 
$  20,009 


Amo  u  n  t 
Expended 


$  2,126 


4,442 
$  10,365 


Description  &  Contractor  Awarded 

H  -  MISCELLANEOUS 

Candlestick  Park  Stadium  (3155~R) 
Phase  1A,  Movable  Stands 
Rollway  Grandstand  Corp.  4-22"70 

Candlestick  Park  Stadium  (3180) 
Improvement  &  Expansion 
Phase  I  I 

Williams  &  Burrows,    Inc.  11-6-70 

Ingleside  &  Park  Police  (3228) 
Stations  -  Alterations  for 
Personnel  Security 

A.P.I.  Construction  Co.  1 2-2~70 

Potrero  &  Richmond  Police  (3308) 
Stations  -  Alterations 
for  Personnel  Security 

M  &  H  Construction  12"30-7C 

Northern  Police  Station  (3303) 
Alterations  for  Personnel 
Securi  ty 

El  be  Constr.  Co.  1  - 1 3 ~7 1 

McLaren  Park  Convenience  (3294) 
Stat  ion 

Boscon  Const.   Inc.  2"19"71 


99%  $1,140,060 


98%  11,538,000 


2-25-71  5,507 


10-7-71  4,736 


9-2-71  18,993 


10-1-71  27,900 


Amount 
Expended 


$  259,321 


6,171 ,233 


833 


4,736 


17,346 


Southern  Police  Station  (3318) 
Alterations  for 


CURRENT  CONTRACT  DATA  1971 "1972 


Description  S-  Contractor  Awarded 

H  -  MISCELLANEOUS  (continued) 

Steinhart  Aquarium  (3301) 
Glass  Fiber  Tanks 

Pacific  General  3 ~3 ~ 7 1 

Ocean  View  Recreation  Center 
Rehabilitation  (3313) 
Associated  Trades  5"26- 7 1 

Various  Police  Stations  (3362) 
Protective  Shields 
on  Windows 

Golden  Gate  Glass  &  Mirror  Co.  6-1 8- 7 1 

Candlestick  Park  -  Phase  I  (3153) 
Proposal   A  -  Site  Preparation 
Proposal  B  -  Install  of  Syn. 
Turf 

Willi  ams  &  Burrows 
Monsanto  Company 

Palace  of  Arts  &  Science  (3386) 
Alterations  to  Theatre  of 
The  Performing  Arts 
H.   E.   Rahlmann  Co. 

Mission  Police  Station  (3389) 
Protective  Measure 
for  Roof 

Wm.  Mcintosh  &  Son 

Steinhart  Aquarium  (3408) 
Reglazing  of  Fish  Tanks 
Atlas  Glass  Co. 


1 2-4-69 


9-15-71 


Completed  Contract  Amount 
Date  or  %        Amount  Expended 


11-18-71        $        2,463        $  2,463 
99%  171,114  126,922 


10-6-71 


,146 


,146 


806,609  806,609 
8-10-71  360,517  360,517 


7,1  26 


4,412  4,412 


2,650 


Work  Furlough  Bldg.  (3443) 
Safety  Steel  Ladder 

Monty  W.  Connery  3 " 8~ 7 2 

S.F.  Police  Department  (3447) 
Protective  Window  Shields 
M  &  H  Construction  3"8"72 

Candlestick  Park  Stadium  (3l80~A) 
I mp .  &  Exp .   Phase  I  I "A 
Nibbi   Bros.  4"5"72 

Calif.   Palace  of  Legion  of 
Honor  -  Restoration  (3472) 
of  Gal  1 ery  #10 

Atlas  Glass  Co.  5-17-72 


Total  Aggregate  Value  and  Amount  Expended 


17%  65,814 


3,468  0 
$1^166,344  $7,774,858 


